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GREAT  II  Team  Members;  Chairman,  Upper  Mississippi  River  Basin  Commission;  and 
Interested  Parties 


Inclosed  is  a  copy  of  the  Final  Implementation  Report  for  the  GREAT  II  Study 
for  your  information.  This  report  outlines  programs  and  provides  a  vehicle  for 
following  up  on  GREAT  II  recommendations  addressed  to  the  Corps  of  Engineers, 
in  particular  the  Rock  Island  District. 

The  Implementation  Report  contains  information  about  costs,  authorities,  and 
the  District's  priority  rankings  for  carrying  out  recommendations  for  the  future 
management  of  water  and  related  land  resources  of  the  Upper  Mississippi  River 
from  Guttenberg,  Iowa  to  Saverton,  Missouri.  Appropriate  review  comments  on  the 
Draft  Implementation  Report,  which  was  distributed  in  February  1981,  have  been 
Incorporated  to  help  strengthen  this  Final  Implementation  Report. 

The  GREAT  II  Main  Report,  which  was  approved  by  consensus  of  the  GREAT  II  Team 
in  January  1981,  forms  the  basis  for  this  Implementation  Report.  In  order  to 
provide  for  implementation  of  all  recommendations  contained  in  the  GREAT  II  Main 
Report,  programs  and  funding  will  be  required  from  all  States  and  Federal  agencies 
identified  for  carrying  out  GREAT  II  recommendations. 

Due  to  the  closeness  of  report  finalization  dates  for  the  GREAT  I  and  GREAT  II 
Implementation  Reports,  the  North  Central  Division  Engineer's  Notice  of  the 
Final  Report  covers  both  GREAT  I  and  GREAT  II.  This  Public  Notice  is  contained 
in  the  Implementation  Report  as  an  inclosure  to  the  Division  Engineer's  1st 
Indorsement  and  follows  page  29. 
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IMPLEMENTATION  REPORT  FOR  GREAT  II  STUDY 
UPPER  MISSISSIPPI  RIVER 

JUNE  1981 

SECTION  1  -  INTRODUCTION 

RELATIONSHIP  TO  GREAT  II  REPORT 


The  GREAT  II  report  Is  an  Interagency,  state  and  public  cooperation  report 
which  contains  recommended  policies  and  actions  for  the  future  management 
of  water  and  related  land  resources  of  the  Upper  Mississippi  River  from 
Guttenberg,  Iowa,  to  Saverton,  Missouri.  The  GREAT  II  report  forms  the 
basis  for  this  "Implementation  Report  for  the  GREAT  II  Study."  This 
report  provides  programs  by  which  the  Corps  of  Engineers,  In  particular, 
the  Rock  Island  District  (RID),  can  carry  out  recommended  actions  In  those 
areas  where  the  Corps  of  Engineers  has  the  authority  and/or  responsibility 
to  manage  the  river  resources.  The  data  and  documents  of  the  GREAT  II 
report  are  used  as  the  basis  for  the  recommendations  found  herein  and  are 
considered  as  attachments  to  this  report. 


STUDY  AUTHORITY 


The  authority  for  the  GREAT  II  report  and  this  Implementation  report  on 
the  GREAT  II  study  Is  contained  In  Section  117  of  the  Water  Resources 
Development  Act  of  1976  (Public  Law  94—587).  Section  117  of  this  legisla¬ 
tion  reads: 

The  Secretary  of  the  Army,  acting  through  the  Chief  of 
Engineers,  Is  authorized  to  Investigate  and  study.  In 
cooperation  with  Interested  States  and  Federal  agencies, 
through  the  Upper  Mississippi  River  Basin  Commission  the 
development  of  a  river  system  management  plan  in  the  format 
of  the  "Great  River  Study"  for  the  Mississippi  River  from 
the  mouth  of  the  Ohio  River  to  the  head  of  navigation  at 
Minneapolis,  Incorporating  total  river  resource  requirements 
Including,  but  not  limited  to,  navigation,  the  effects  of 
Increased  barge  traffic,  fish  and  wildlife,  recreation, 
watershed  management,  and  water  quality  at  an  estimated 
cost  of  $9,100,000. 


SECTION  2  -  RECOMMENDATIONS  OF  GREAT  II 
TO  BE  IMPLEMENTED  BY  THE  CDRPS  OF  ENGINEERS 

GENERAL 


The  GREAT  II  report  presents  many  recommendations  to  be  Implemented  by  the 
Corps  of  Engineers  for  future  Improvements  In  the  management  of  the  Upper 
Mississippi  River  within  the  Jurisdictional  boundaries  of  the  Rock  Island 
District.  The  recommendations  cover  the  following  nine  areas  of  river 
management:  (1)  Channel  Maintenance;  (2)  Commercial  Transportation; 

(3)  Commercial,  Industrial,  and  Utility  Development;  (4)  Flood  Plain 
Management;  (5)  Recreation;  (6)  Water  Quality;  (7)  Sediment  and  Erosion 
Control;  (8)  Fish  and  Wildlife  Management;  and  (9)  Cultural  and  Aesthetic. 
Table  1  summarizes  the  GREAT  11  recommendations  to  be  Implemented  by  the 
Corps  of  Engineers  and  provides  an  Implementation  program  for  each 
recommended  action.  The  table  further  cites  the  authority  under  which  the 
recommended  action  can  be  Implemented;  provides  a  RID  Implementation  cost 
for  each  action  and  gives  the  appropriation  to  be  used;  categorizes  the 
recommendation  as  an  Action,  Funding,  or  Further  Study  Item;  and  prioritizes 
the  recommended  action  Into  a  High,  Medium,  or  Low  Implementation  category. 


IMPLEMENTATION  PRIORITIES 


Of  the  56  major  recommendations  In  the  GREAT  II  Main  Report,  the  Corps  of 
Engineers  has  been  Identified  as  the  lead  agency  responsible  for  Imple¬ 
menting  32  of  these  recommendations  either  totally  or  In  part.  Within 
these  32  major  recommendations,  there  are  76  recommended  actions  for 
Implementation;  72  by  the  Rock  Island  District.  The  RID  has  prioritized 
the  76  actions  into  High,  Medium,  and  Low  categories  with  39  Items  as  High 
priority,  17  as  Medium  priority,  16  as  Low  pr..orlty,  and  4  actions  that 
will  not  be  addressed  or  further  addressed  by  the  RID.  The  Rock  Island 
District  has  established  the  High  priority  items  for  plan  Implementation 
within  5  years  or  by  1986. 

GREAT  II  Recommendations  39,  52,  53,  and  54  all  address  the  need  for 
ongoing  coordination.  Implementation  of  these  recommendations  are 
essential  to  the  Implementation  of  most  of  the  remaining  GREAT  II 
recommendations  and  are,  therefore,  considered  to  be  the  first  recommen¬ 
dations  to  be  Implemented  within  the  High  priority  category.  GREAT  II 
Recommendation  8  addresses  the  plans  contained  In  the  Channel  Maintenance 
(CM)  Handbook.  The  Channel  Maintenance  Plan  received  the  largest,  single 
amount  of  study  by  the  GREAT  II  Team.  The  plans  and  studies  of  the  CM 
Handbook  will  be  pursued  as  the  next  High  priority  Item. 
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SECTION  3  -  IMPLEMENTATION  RECOMMENDATIONS 


GENERAL 


The  GREAT  II  recommendations  represent  a  substantial  step  forward  in  river 
resource  management  on  the  Upper  Mississippi  River.  Many  of  the  High 
prioritized  recommended  actions  are  now  being  Implemented  or  can  be  imple¬ 
mented  in  the  near  future  as  part  of  ongoing  programs.  As  recommended 
pilot  and  demonstration  programs  are  performed,  the  necessary  environ¬ 
mental  assessments  will  be  prepared  before  these  methods  become  part  of 
the  overall  management  plan. 


RECOMMENDATIONS  REQUIRING  ACTION  BY  THE  CHIEF  OF  ENGINEERS 


Implementation  of  the  High  priority  program  will  require  increases  in 
funding,  predominantly  in  the  annual  operation  and  maintenance  (O&M) 
budget  of  the  Rock  Island  District.  This  funding,  as  well  as  an  Increase 
in  general  investigation  (GI)  funding  to  conduct  advance  planning  of  the 
Upper  Mississippi  River  navigation  system,  will  be  requested  on  an  annual 
basis  as  part  of  the  normal  budgeting  cycle.  Justifications  for  the 
annual  budget  request  will  continue  to  be  furnished  with  each  request; 
however,  some  of  the  actions  can  be  justified  on  the  contents  of  this 
implementation  report  and  the  GREAT  II  report. 


RECOMMENDATIONS  REQUIRING  ACTION  BY  CONGRESS 


Actions  required  by  the  Congress  to  allow  implementation  by  the  Corps  of 
Engineers  of  GREAT  II  recommendations  consist  of  both  appropriations  and 
authorization  actions. 


APPROPRIATIONS 

Increases  in  the  level  of  appropriations  to  operate  and  maintain  the 
9-foot  navigation  channel  project  would  be  required  for  implementation  of 
the  High  priority  program.  These  increases  would  be  predominantly  for 
implementation  of  the  Channel  Maintenance  Plan.  Funds  for  fish  and  wild¬ 
life  and  recreation  may  be  best  allocated  specifically  for  those  activi¬ 
ties  to  Insure  that  those  funds  are  not  transferred  to  dredging  if  the 
dredging  needs  are  greater  than  anticipated. 


AUTHORIZATION 

Two  GREAT  II  recommendations  require  congressional  authorization.  The 
recommendations  are  that  Congress  should  (I)  provide  the  Corps  of  Engineers 
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I 

with  Increased  funding  and  authority  associated  with  the  Upper  Mississippi 
River  9-foot  navigation  project  to  give  equal  consideration  and  to 
complete  measures  to  benefit  fish  and  wildlife  and  recreation  resources, 
and  (2)  amend  Public  Law  89-72  to  allow  the  Rock  Island  District,  with  the 
approval  of  affected  agencies,  to  develop  and  maintain  recreation  areas  on 
Corps  general  plan  lands  on  the  Upper  Mississippi  River  without  local  cost 
sharing.  All  measures  carried  out  under  the  authority  In  (1)  above  must 
be  coordinated  fully  with  and  agreed  to  by  all  agencies  having  State  and 
Federal  fish  and  wildlife  resource  management  responsibilities  In  the 
affected  area. 

The  Rock  Island  District  endorses  these  GREAT  II  recommended  actions  for 
congressional  authorization. 

SECTION  4  -  DISTRICT  ENGINEER'S  RECOMMENDATION 

I  recommend  that  the  High  prioritized  programs  be  approved  and  funded  for 
Implementation  on  an  orderly  basis  to  provide  full  Implementation  of  these 
programs  by  1986. 
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Mechanical  unloading 
autterlal  placement  sites. 
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Detailed  studies  that  assess 
prlae  Haterway  related  Indus¬ 
tries  to  detenelne  those 
that  are  attractive  to 
select  coxninltles. 
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computer  models  or  methodologfes  to  funds  become  avaHable,  the  RIO  will  tute  authority  for  this 

further  test  and  define  the  capa-  apply  these  data  to  computer  models  program. 

bility  to  predict  the  biological  or  methodologies  to  verify  the 

consequences  of  alterations  to  side  Claflin  regression  assimilation 

channels  and  backwaters.  model  and  evaluate  the  accuracy  and 


other  computer  models  as  a  tool  for 
predicting  changes  In  backMater 
areas  as  a  result  of  altering  flows 
through  them. 
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NCDPD  (July  1981)  1st  Ind  31  July  1981 

SUBJECT:  GREAT  I  and  GREAT  II  (Upper  Mississippi  River  Resource  Management 

DA,  North  Central  Division,  Corps  of  Engineers,  536  South  Clark  Street, 

Chicago,  Illinois  60605 

TO:  Cdr,  USACE  (DAEN-CWP-C) ,  WASH  DC  20314 

I  reconnnend  that  the  implementation  reports  of  the  District  Engineers  for  GREAT 
I  and  II,  and  the  inclosed  public  notice  summarizing  the  two  studies,  be 
provided  to  the  Congress  for  its  information. 


Inclosure 
Public  Notice 


Brigadier  General,  USA 
Commanding 
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DEPARTMENT  OF  THE  ARMY 

NORTH  CENTRAL  DIVISION,  CORPS  OE  ENGINEERS 
336  SOUTH  CLARK  STREET 
CHICAGO.  ILLINOIS  60605 


NCDPD 


31  July  1981 


NOTICE  OF  THE  FINAL  REPORT 
FOR 

GREAT  I  AND  GREAT  II 
(Great  River  Environmental  Action  Team) 

UPPER  MISSISSIPPI  RIVER  RESOURCE  MANAGEMENT  STUDY 


This  announcement  is  to  notify  the  public  that  the  final  reports  for  GREAT  I  and 
GREAT  II  have  been  completed  by  the  District  Engineer,  St.  Paul,  and  District 
Engineer,  Rock  Island,  and  the  Division  Engineer,  North  Central  Division,  U.  S. 
Army  Corps  of  Engineers. 


INTRODUCTION 

The  GREAT  I  study,  initiated  in  1974,  covers  the  St.  Paul  District  portion  of 
the  Upper  Mississippi  River  from  Minneapolis/St.  Paul,  Minnesota,  to  Guttenberg, 
Iowa.  The  GREAT  II  study.  Initiated  in  1976,  covers  the  Rock  Island  District 
portion  of  the  river  from  Guttenberg,  Iowa,  to  Saverton,  Missouri.  Both  studies 
began  because  of  concerns  over  the  environmental  impacts  of  methods  used  to  oper¬ 
ate  and  maintain  the  navigation  system  on  the  Upper  Mississippi  River.  The  GREAT 
studies  were  conducted  by  Federal-State  Interagency  teams  under  the  guidance  of 
the  Upper  Mississippi  River  Basin  Commission.  They  considered  all  aspects  of  the 
river  including  dredging  requirements  and  equipment  needs  for  channel  maintenance, 
use  of  dredged  material,  commercial  transportation,  floodplain  management,  recrea¬ 
tion,  water  quality,  sediment  and  erosion  control,  fish  and  wildlife,  and  preser¬ 
vation  of  cultural  and  aesthetic  values.  The  GREAT  Teams  developed  recommendations 
in  all  of  these  areas;  many  of  the  recommendations  were  directed  at  the  Corps  of 
Engineers  for  implementation.  To  supplement  the  GREAT  reports,  the  St.  Paul  and 
Rock  Island  District  Engineers  have  prepared  reports  outlining  how  they  intend  to 
implement  the  GREAT  Team  recommendations  in  their  respective  Districts.  Both  Dis¬ 
trict  Engineers  Intend  to  Implement,  through  the  established  budgeting  process, 
what  they  consider  high  priority  recommendations  at  an  estimated  cost  Increase  of 
$3  million  annually  in  the  St.  Paul  District  and  $2  million  annually  in  the  Rock 
Island  District. 


STUDY  AUTHORITY 


The  principal  authority  for  these  reports  is  Section  117  of  the  Water  Resources 
Development  Act  of  1976  (Public  Law  94-587).  Section  117  reads: 


The  Secretary  of  the  Army,  acting  through  the  Chief  of  Engineers,  is 


authorized  to  investigate  and  study,  in  cooperation  with  interested 
States  and  Federal  agencies,  through  the  Upper  Mississippi  River  Basin 
Commission  the  development  of  a  river  system  management  plan  in  the 
format  of  the  "Great  River  Study"  for  the  Mississippi  River  from  the 
mouth  of  the  Ohio  River  to  the  head  of  navigation  at  Minneapolis, 
incorporating  total  river  resource  requirements,  including,  but  not 
limited  to,  navigation,  the  effects  of  increased  barge  traffic,  fish 
and  wildlife,  recreation,  watershed  management,  and  water  quality  at 
an  estimated  cost  of  $9,100,000. 


BACKGROUND 


In  the  1960 's  and  early  1970 's,  conservation  organizations,  commercial  fisher¬ 
men,  biologists,  and  sportsmen  expressed  concern  over  the  environmental  impacts 
of  methods  used  to  operate  and  maintain  the  navigation  system  of  the  Upper 
Mississipi  River.  Their  concerns  were  directed  to  the  U.  S.  Army  Corps  of 
Engineers,  the  agency  assigned  by  Congress  to  maintain  the  navigation  system. 

In  1974,  the  St.  Paul  and  Rock  Island  Districts  completed  Environmental  Impact 
Statements  (EIS)  in  accordance  with  the  National  Enviromental  Policy  Act  of 
1969.  The  EIS  described  the  effects  of  the  Corps  of  Engineers'  operation  and 
maintenance  program  on  the  Upper  Mississippi  River.  These  documents  concluded 
that  sediment  from  uplands  and  streambanks,  as  well  as  placement  of  dredged 
material,  was  damaging  the  river's  biologically  productive  backwaters,  marshes, 
and  sloughs.  The  EIS  also  revealed  that  little  information  was  available  on 
many  other  aspects  of  the  river.  The  lack  of  information  made  it  difficult  for 
government  agencies  or  the  Congress  to  evaluate  ways  to  manage  the  river  while 
balancing  the  demands  of  competing  uses. 

As  a  result  of  growing  congressional  and  public  interest  in  the  problems  of  the 
Upper  Mississippi  River,  the  North  Central  Division  Engineer  of  the  Corps  of 
Engineers  and  the  North  Central  Regional  Director  of  the  U.  S.  Fish  and  Wildlife 
Service  announced  in  September  1974  the  establishment  of  a  partnership  team  to 
work  out  long-range  management  strategies  for  the  multi-purpose  use  of  the 
river.  In  October  1974,  this  team  evolved  into  GREAT — a  working  partnership  of 
Federal  agencies.  States,  and  the  public — under  the  sponsorship  of  the  Upper 
Mississippi  River  Basin  Commission. 

The  Team,  established  in  1974,  was  called  GREAT  I  and  studied  the  Upper  Mississippi 
River  from  Minneapolis/St.  Paul  to  Lock  and  Dam  10  at  Guttenberg,  Iowa.  GREAT  II 
was  organized  in  1976  and  studied  the  river  from  Guttenberg  to  Saverton,  Missouri. 
GREAT  III  was  organized  in  1977  and  encompasses  the  Mississippi  River  from 
Saverton  to  the  mouth  of  the  Ohio  River.  The  GREAT  I  Team  Report  was  completed 
in  September  1980,  and  the  GREAT  II  Team  Report  was  completed  in  December  1980. 

The  GREAT  III  report  is  scheduled  to  be  completed  in  fiscal  year  1984. 
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STUDY  TEAM  ORGANIZATION 


The  GREAT  Teams  were  made  up  of  representatives  from  the  following  State  and 
Federal  agencies: 

GREAT  I  GREAT  II 


U.  S.  Department  of  the  Army 
Corps  of  Engineers 
St.  Paul  District 

U.  S.  Department  of  the  Interior 
Fish  and  Wildlife  Service 
Region  III 

U.  S.  Department  of  Agriculture 
Soil  Conservation  Service 
Minnesota  Office 

U.  S.  Department  of  Transportation 
Coast  Guard  -  2d  District 

U.  S.  Environmental  Protection  Agency 
Region  V 

State  of  Iowa 

Iowa  Conservation  Commission 

State  of  Minnesota 
Department  of  Natural  Resources 

State  of  Wisconsin 
Department  of  Natural  Resources 


Upper  Mississippi  River  Conservation 
Committee  -  Nonvoting  Member 

Mlnnesota-Wisconsin  Boundary  Area 
Commission  -  Nonvoting  Member 


DESCRIPTION  OF  STUDY  AREA 


U.  S.  Department  of  the  Army 
Corps  of  Engineers 
Rock  Island  District 

U.  S.  Department  of  the  Interior 
Fish  and  Wildlife  Service 
Region  Ill 

U.  S.  Department  of  Agriculture 
Soil  Conservation  Service 
Iowa  Office 

U.  S.  Department  of  Transportation 
Coast  Guard  -  2d  District 

U.  S.  Environmental  Protection  Agency 
Region  VII 

State  of  Iowa 

Iowa  Conservation  Commission 

State  of  Illinois 
Department  of  Transportation  and 
Department  of  Conservation 

State  of  Missouri 
Department  of  Conservation  and 
Department  of  Natural  Resources 

State  of  Wisconsin 
Department  of  Natural  Resources 

Upper  Mississippi  River  Conservation 
Committee  -  Nonvoting  Member 


The  Navigation  Project 

The  Upper  Mississippi  River  9-foot  channel  navigation  project,  extending  from 
the  mouth  of  the  Missouri  River  to  Minneapolis,  a  distance  of  658  miles,  was 
authorized  by  Congress  in  1930.  A  map  of  the  project  is  shown  on  page  4. 
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UPPER  MISSISSIPPI  RIVER 

GREAT  STUDY  REACHES  S  LOCKS  AND  DAMS 


The  principal  engineering  features  are  29  locks  and  dams,  spaced  at  irregular 
intervals  to  maintain  a  9-foot  navigation  channel.  All  locks  of  the  system  were 
originally  built  to  provide  a  width  of  110  feet  and  a  length  of  at  least  600 
feet,  with  the  exception  of  the  Upper  and  Lower  St.  Anthony  Falls  Locks  and  Lock 
No.  1,  located  near  the  head  of  navigation  within  the  city  of  Minneapolis.  These 
locks  at  the  head  of  navigation  have  a  width  of  only  56  feet  and  a  length  of  400 
feet.  Lock  No.  19  at  Keokuk,  Iowa,  is  1,200  feet  in  length  and  opened  in  May  1957. 
Locks  No.  27  at  the  Chain  of  Rocks  Canal  near  St.  Louis  was  opened  in  1953  and 
consists  of  one  1,200-foot  main  lock  and  one  600-foot  anxiliary  lock.  Construc¬ 
tion  of  a  1,200-foot  replacement  for  Locks  and  Dam  No.  26  at  Alton,  Illinois,  is 
currently  underway.  The  general  location  and  number  of  locks  and  dams  necessary 
for  the  project  were  fixed  by  the  river  profile.  The  practicable  heights  of  the 
dams  were  limited  by  flowage  damage.  So  far  as  possible,  the  locks  and  dams  were 
located  in  fairly  straight  stretches  so  as  to  avoid  cross-currents  and  to  afford 
navigation  easy  upstream  and  downstream  approaches. 

The  navigation  dams  on  the  Upper  Mississippi  River  were  constructed  to  regulate 
water  level  stages  of  the  river  at  low  flow  and  to  pass  high  river  flows  without 
raising  river  stages  above  those  that  would  exist  without  the  dams.  The  dams  are 
provided  with  gates  which  can  be  raised  to  permit  the  flow  of  the  river  to  pass 
underneath  them,  as  under  natural  conditions.  Thus,  at  high  water,  the  river 
surface  profile  will  have  practically  the  same  slope  as  in  a  natural  state;  while 
at  low  water,  the  river  consists  of  a  series  of  reservoirs  providing  a  stairway 
for  waterborne  traffic. 

The  dams  are  spaced  at  intervals  varying  from  0.4  to  46.3  miles.  The  average 
pool  length  is  25  miles.  The  lift  of  locks  varies  from  5.5  to  49.2  feet  with  an 
average  lift  of  12.9  feet.  The  area  encompased  by  GREAT  I  and  GREAT  II  extends 
from  the  head  of  navigation  to  Lock  and  Dam  No.  22. 

Fish  and  Wildlife  Values 

The  Upper  Mississippi  River  valley  supports  one  of  the  most  diverse  ecological 
communities  in  terms  of  habitat  and  species  abundance  and  variety  on  the  North 
American  continent.  The  unique  plant  and  animal  life  of  the  valley  results  from 
the  overlapping  of  eastern  and  western  species  and  an  intrusion  of  southern 
species  up  the  river  valley. 

Before  construction  of  the  locks  and  dams  system,  the  river  bottoms  were  primarily 
wooded  Islands.  The  Islands  also  contained  some  hay  meadows  and  small  farming 
areas.  Deep  sloughs  were  the  rule,  but  hundreds  of  lakes  and  ponds  were  scattered 
through  the  wooded  area.  Marshes  were  limited  to  the  lakeshores  and  ditches  lead¬ 
ing  off  the  sloughs.  These  marshes  often  dried  up  completely.  Fish  rescue  work 
was  a  big  activity,  with  crews  rescuing  fish  trapped  in  bottomland  lakes  and  ponds 
when  the  river  receded. 

In  the  early  thirties,  the  Corps  of  Engineers  initiated  work  on  the  9-foot  channel 
commercial  navigation  project.  Resulting  Impoundments  abruptly  changed  the  river 
bottoms  from  areas  of  wide  fluctuations  in  pool  levels  to  areas  of  semlstabillzed 
water  in  which,  while  spring  floods  still  occur,  the  bottoms  do  not  dry  out  in  the 
summer.  Thus,  Instead  of  wooded  Islands  and  dry  marshes,  marsh  and  aquatic  habitat 
with  fairly  stable  water  levels  are  available  throughout  the  year. 


In  each  of  the  pools,  three  distinct  zones  occur.  The  upper  end  of  each  pool  is 
in  essentially  the  normal  river  condition  where  the  water  levels  were  not  raised 
to  any  large  extent.  In  this  portion  of  the  pools,  marsh  development  is  limited 
and  the  old  conditions  of  deep  sloughs  and  wooded  islands  are  found.  In  the 
middle  portion  of  each  pool,  impoundment  backed  up  water  over  Islands  and  old 
hay  meadows,  spreading  out  over  large  areas  of  comparatively  shallow  water.  It 
is  in  the  middle  portion  of  the  pools  that  the  best  marsh  development  occurred. 
Immediately  above  each  dam,  the  water  was  impounded  to  a  depth  which  precluded 
marsh  development;  at  present,  this  area  is  essentially  deep,  open  water  in  which 
some  aquatic  growth  occurs,  but  in  which  there  is  practically  no  marsh. 

Two  extensive  wildlife  refuges  are  located  on  the  Mississippi  River.  The  Upper 
Mississippi  River  Wild  Life  and  Fish  Refuge,  authorized  in  1924,  extends  from 
Wabasha,  Minnesota,  mile  760,  to  Rock  Island,  Illinois,  mile  490.  The  Mark 
Twain  National  Wildlife  Refuge,  established  in  1958,  covers  the  area  from  Rock 
Island,  Illinois,  mile  490,  to  St.  Louis,  Missouri,  mile  195.  About  227,000 
acres  of  refuge  lands  are  distributed  along  534  miles  of  the  Mississippi  River. 
The  river  valley  is  best  known  for  its  value  as  a  migratory  corridor  for  birds, 
especially  waterfowl,  of  international  significance. 

The  Problem  of  Sedimentation 


In  a  free-flowing  river,  erosion  and  sedimentation  maintain  a  longterm  equilib¬ 
rium.  Sediment  deposits  in  the  marshes  and  backwaters  are  balanced  by  the 
river's  creation  of  new  channels  and  wetlands.  The  wing  dams  and  closing  dams 
system  that  preceded  the  locks  and  dams  stabilized  the  alignment  of  the  main 
channel  and  enhanced  the  river's  ability  to  transport  sediment.  Formation  of 
the  navigation  pools  created  thousands  of  acres  of  wetlands  and  backwater,  but 
reduced  the  river's  ability  to  transport  sediment  through  the  natural  scouring 
process.  Approximately  one-quarter  of  the  open  water  area  present  when  the  lock 
and  dam  system  was  completed  has  become  marshland. 

The  primary  source  of  fine  sediments  which  settle  out  and  clog  the  backwaters  is 
erosion  from  farmlands.  However,  a  reduction  in  erosion  alone  would  not  neces¬ 
sarily  solve  the  problem.  Sedimentation  and  shoaling  also  depend  on  the  river's 
energy  dynamics  and  local  geography  as  well  as  the  availability  of  suspended 
sediment. 

Sand  sediments  which  accumulate  and  cause  shoaling  must  be  dredged  to  maintain 
the  navigation  channel.  The  primary  source  of  the  sand  which  fills  the  main 
channel  is  streambank  erosion  from  tributaries.  The  majority  of  this  sand  in 
the  GREAT  I  area  appears  to  come  from  key  sand-producing  tributaries;  the  grea¬ 
test  single  contributor  of  sand  is  the  Chippewa  River  in  Wisconsin.  GREAT  II 
studies  do  not  show  the  same  correlation  between  tributary  sand  Inputs  and  dredg¬ 
ing  requirements. 

Thus,  the  problems  confronting  resource  managers  are  whether  the  backwater  sedi¬ 
mentation  can  be  counteracted,  and  where  and  how  to  dispose  of  coarse  sediments 
dredged  from  the  navigation  channel. 
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SCOPE  OF  THE  GREAT  STUDIES 


The  overall  goal  of  the  GREAT  studies  was  to  develop  a  river  system  management 
plan  as  specified  in  the  authorizing  legislation.  To  further  this  goal,  the 
GREAT  I  and  GREAT  II  study  teams  conducted  investigations  in  the  following 
areas. 

Channel  Maintenance  -  The  Teams  identified  environmentally  sound  procedures  for 
the  Corps  of  Engineers  to  follow  in  conducting  dredging  operations  and  placing 
dredged  material.  They  agreed  on  methods  that  would  protect  environmental 
values;  provide  for  beneficial  use  of  the  dredged  material;  and  build  a  recogni¬ 
tion  of  water  quality,  floodplain  management,  and  recreation  needs  into  the 
process.  The  GREAT  I  Channel  Maintenance  Plan  is  a  detailed,  site-specific 
dredged  material  placement  plan.  The  GREAT  II  Team  developed  a  procedure  for 
selection  of  placement  sites  as  outlined  in  a  Channel  Maintenance  Handbook. 

Commercial  Transportation  -  The  study  participants  addressed  such  issues  as 
removing  existing  constraints  and  providing  for  future  expansion  of  navigation 
traffic;  evaluating  the  requirements  for  navigation  safety  in  regards  to  channel 
dimensions,  obstructive  bridges,  and  other  hazards;  providing  adequate  mooring 
and  fleeting  areas;  and  the  demand  for  and  importance  of  river  transportation. 

Commercial,  Industrial,  and  Utility  Development  -  Studies  were  outlined  to 
continue  commercial  and  industrial  activities  in  a  manner  that  would  protect  the 
environment . 

Floodplain  Management  -  Participants  dealt  with  the  problems  of  inconsistent 
floodplain  laws,  regulations,  and  enforcement  programs  between  the  States  and 
agencies  involved  and  identification  of  the  effects  of  sediment  buildup  on  flood 
stages . 

Recreation  -  Recreation  work  groups  evaluated  recreation  needs,  proposed  addi¬ 
tional  recreational  facilities,  and  investigated  congestion  at  locks  with  heavy 
recreation  use.  They  also  considered  beach  nourishment  with  dredged  material 
and  the  issue  of  private  leases  of  Federal  lands. 

Water  Quality  -  These  efforts  focused  on  developing  consistent  water  quality 
criteria  among  States  and  Federal  agencies,  promoting  enforcement  of  existing 
regulations  to  protect  the  river  water  and  establishment  of  monitoring  stations 
below  large  urban  areas  and  waste  pretreatment  programs  in  certain  areas. 

Studies  on  the  water  quality  effects  of  navigation  and  of  mechanical  and  hydrau¬ 
lic  dredging  were  conducted. 

Sediment  and  Erosion  -  These  studies  collected  and  evaluated  data  to  describe 
the  relationship  between  upland  and  streambank  erosion  and  the  sedimentation  of 
Mississippi  River  backwaters.  They  also  attempted  to  determine  sedimentation 
races  in  open-water  areas.  Upland  watershed  treatment  programs  (such  as  reduced- 
tillage  farming)  were  also  addressed. 

Fish  and  Wildlife  -  The  fish  and  wildlife  studies  emphasized  collection  and 
analysis  of  information  to  better  document  and  assess  impacts  on  fish  and  wild¬ 
life  of  the  river  from  municipal,  residential,  industrial,  navigational,  and 
recreational  encroachments.  Team  members  also  evaluated  methods  to  improve 
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habitat  in  backwater  areas  by  changing  the  amounts  of  flow  entering  the  back¬ 
water  through  side-channel  openings. 


Cultural  and  Aesthetic  -  These  studies  addressed  preservation  of  qualities 
essential  for  human  enjoyment  of  the  river  corridor. 

Dredging  Requirements,  Dredged  Material  Uses,  and  Material  and  Equipment  Needs  - 
The  factors  which  affect  dredging  requirements  were  analyzed,  including  depth 
and  width  relationships,  effectiveness  of  sediment  control  on  tributaries,  and 
sediment  transport  modeling.  The  potential  uses  and  users  of  dredged  material 
were  identified  and  evaluated.  Potentially  usable  types  of  dredging  equipment 
were  studied,  and  techniques  were  Investigated  for  estimating  dredging  costs 
using  alternative  dredging  equipment. 


PRODUCTS  OF  THE  GREAT  STUDIES 


The  partnership  nature  of  the  GREIAT  I  and  GREAT  II  study  efforts  resulted  in 
completion  of  GREAT  I  and  II  "Team  Reports",  which  contain  recommendations 
for  the  Corps  of  Engineers,  other  Federal  agencies.  States,  local  governments, 
and  the  public.  To  provide  a  vehicle  for  following  up  on  recommendations 
addressed  to  the  Corps  of  Engineers,  each  District  Engineer  produced  an  Imple¬ 
mentation  Report.  The  Implementation  Reports  contain  information  about  the 
costs,  legislative  authorities  needed,  and  District  priority  ratings  for  carry¬ 
ing  out  these  recommendations.  The  reports  are  suitable  for  processing  by  the 
organizational  review  levels  of  the  Corps.  Throughout  the  GREAT  studies,  the 
Corps'  voting  Team  members  attempted  to  play  a  positive  role;  they  did  not  vote 
against  recommendations  where  the  Corps  could,  in  good  faith,  take  at  least  some 
positive  action.  The  Implementation  Reports  have  carried  forward  this  philosophy. 

The  GREAT  I  Implementation  Report 

The  Implementation  Report  for  GREAT  I  highlights  the  St.  Paul  District's  program 
to  address  the  112  recommendations  of  GREAT  I.  Eighty  of  these  recommendations 
are  directed  at  the  St.  Paul  District  for  implementation.  The  Implementation 
Report  describes  three  levels  of  implementation,  from  a  "Basic  Program"  with  no 
additional  funding  being  available,  to  a  Full  GREAT  I  program  which  includes 
actions  required  by  the  District  to  fully  implement  all  appropriate  recommenda¬ 
tions.  A  "First  Priority  Program"  is  presented;  this  is  the  District  recommen¬ 
dation  for  implementation  of  GREAT  recommended  actions  through  FY  1988.  The 
Basic  Program  includes  27  of  the  GREAT  I  Team  recommendations;  the  First 
Priority  Program  includes  25  additional  recommendations.  The  Full  GREAT  I 
Program  would  include  28  more  recommendations. 

If  the  recommended  First  Priority  Program  were  implemented,  it  would  require  an 
increased  operation  and  maintenance  funding  of  about  $3  million  annually.  Imple¬ 
mentation  of  the  GREAT  I  Channel  Maintenance  Plan  is  included  in  the  First 
Priority  Program;  however,  variances  to  certain  State  laws  and  regulations  would 
be  necessary  for  full  Implementation  of  the  Channel  Maintenance  Plan. 
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This  funding  would,  over  time,  enable  the  St.  Paul  District  to  Implement  the 
Channel  Maintenance  Plan  (Including  detailed  evaluations  of  selected  placement 
sites,  coordination  of  necessary  revisions  to  the  plan,  acquisition  of  rights  on 
private  land  from  voluntary  sellers  for  placement  of  dredged  material  where  It 
Is  clearly  In  the  best  Interest  of  the  river  resource,  reduction  of  dredging 
quantities,  and  development  of  long-term  plans  for  placement  site  use)  at  an 
average  Increase  of  about  $2.4  million  annually.  Additionally,  an  average  of 
about  $550,000  annually  would  be  used  to  address  the  following:  (1)  a  demon¬ 
stration  dredging  program  to  better  determine  the  most  efficient  equipment  and 
method  of  dredging,  plus  a  reconnaissance  evaluation  of  riverine  placement;  (2) 
monitoring  of  water  quality  Impacts  and  coordination  with  the  States  and  EPA  on 
development  of  consistent  criteria  for  sediment  and  water  quality;  (3)  computer 
modelling  of  sediment  transport,  study  of  sediment  control  on  the  Chippewa  River, 
and  development  of  technical  relationships  at  the  underwater  deltas  of  tributary 
streams  for  downstream  dredging  needs;  and  (4)  rehabilitation  studies  for  criti¬ 
cal  backwater  areas  such  as  Weaver  Bottoms  and  Spring  Lake,  providing  lockage 
waiting  areas  for  recreational  craft  to  address  capacity  problems  at  Locks  and 
Dams  2  and  3,  and  determining  the  need  to  repair  or  modify  individual  wing  dams. 

Not  Included  in  the  first  priority  program  are  $6  million  additional  in  average 
annual  costs  for  the  Full  GREAT  I  program.  This  program  would  include  malnstem 
shoreline  protection  at  locations  designated  by  the  GREAT  I  Fish  and  Wildlife 
Work  Group,  sanitary  pump-out  facilities  at  locks,  and  modification  and  exten¬ 
sive  marking  of  wing  dams. 

Increases  in  overall  benefits  from  the  project  would  result  from  implementation 
of  the  recommended  actions.  The  primary  gains  would  be  to  fish  and  wildlife, 
recreation,  and  water  quality  values.  The  loss  of  prime  fish  and  wildlife 
habitat  to  placement  sites  for  dredged  material  would  be  significantly  reduced. 

The  GREAT  II  Implementation  Report 

The  Implementation  Report  for  GREAT  II  identifies  72  recommended  actions  for 
implementation;  69  by  the  Rock  Island  District  and  three  by  the  North  Central 
Division.  The  District  has  ranked  these  actions  into  high,  medium,  and  low 
categories  with  39  as  high  priority,  17  as  medium  priority,  and  16  as  low  prio¬ 
rity. 

Implementation  of  the  high  priority  programs  would  require  an  increase  of  approxi¬ 
mately  $2  million  annually  through  at  least  FY  86.  About  $900,000  annually  is 
needed  in  the  District's  channel  maintenance  activities  to  bring  more  flexibility 
to  dredge  material  disposal.  This  flexibility  is  needed  for  increased  transport 
capability.  Improved  site  preparation,  better  return  water  control,  revegetation, 
and  mitigation  for  damaged  environments.  The  remaining  $1.1  million  average 
annual  expenditure  during  this  time  frame  would.be  used  to  (1)  conduct  advance 
planning  of  the  Upper  Mississippi  River  navigation  system  so  that  locks  whose 
capacity  will  be  exceeded  can  be  studied  in  accordance  with  existing  legislation, 
(2)  study  navigation  effects  on  the  Upper  Mississippi  River  environment  during 
the  fall  and  winter,  (3)  conduct  detailed  pool-by-pool  cross  section  survoys,  and 
(4)  complete  the  District  Mississippi  River  recreation  and  resource  master  plan 
in  a  timely  manner. 


Implementation  of  the  medium  priority  programs  would  require  an  additional 
increase  of  approximately  $4.5  million  in  one-time  costs  and  $0.5  million  in 
annual  costs.  This  additional  expenditure  would  be  used  to  (1)  construct  a 
mooring  cell  just  north  of  Lock  22,  (2)  extend  the  upper  and  lower  guldewalls  at 
Locks  20,  19,  and  22,  (3)  refine  the  existing  two-dimensional  sediment  transport 
model  to  assess  the  effectiveness  of  regulatory  structures  near  chronic  dredging 
areas,  (4)  complete  backwater  alterations,  (5)  investigate  a  pilot  project  to 
determine  the  feasibility  and  environmental  considerations  of  dredging  in  back¬ 
water  areas,  (6)  increase  annual  recreation  resource  funding  to  assure  appropri¬ 
ate  funding  for  recreation  management  of  the  Upper  Mississippi  River,  and  (7) 
Increase  annual  funding  for  restoration  of  recurrent  dredge  site  regulatory 
structures . 

To  implement  low  priority  programs,  an  additional  $11  million  would  be  required 
predominantly  for  mitigation  of  sites  where  backwater  areas  have  lost  considera¬ 
ble  habitat  value.  Also  included  in  the  low  priority  programs  would  be  (1)  the 
establishment  of  boat  launching  facilities  (2)  promotion  of  a  litter  "Take  It 
Home"  campaign,  (3)  Initiation  of  a  research  and  development  program  to  deter¬ 
mine  equipment  necessary  for  performing  large-scale  backwater  alterations,  (4) 
Implementation  of  systematic  surveys  to  locate  and  identify  cultural  resources 
in  the  GREAT  II  reach  of  the  Upper  Mississippi  River,  and  (5)  a  study  to  deter¬ 
mine  the  cumulative  effects  of  increased  Industrial,  municipal,  residential,  and 
recreational  encroachment  on  fish  and  wildlife  habitat. 


CONCLUSIONS 


Draft  copies  of  the  St.  Paul  and  Rock  Island  District  Implementation  Reports 
were  distributed  for  review  to  agencies  that  actively  participated  in  the  GREAT 
I  and  GREAT  II  studies.  Comments  received  and  responses  and  discussion  of  the 
comments  are  contained  in  the  final  copies  of  the  Implementation  Reports,  The 
comments  were  valuable  in  development  of  the  following  conclusions. 

Implementation  of  GREAT  Recommendations  -  Funding  to  implement  the  GREAT  recom¬ 
mendations  will  be  integrated  into  the  annual  NCD  budget  request.  These  recom¬ 
mended  actions  will  compete  for  funds,  through  the  established  budget  ranking 
process,  with  other  Corps  and  Federal  programs.  Implementation  of  the  recommen¬ 
ded  programs  would  require  additional  funds  for  the  St.  Paul  and  Rock  Island 
Districts  totaling  approximately  $5.0  million  annually  through  at  least  FY  1986. 

Water  Quality  Considerations  -  The  Clean  Water  Act  required  extensive  changes  in 
operation  and  maintenance  activities  to  protect  water  quality  values.  Section 
404(b)  requires  an  evaluation  of  individual  proposed  dredged  material  placement 
sites  to  comply  with  guidelines  issued  by  the  U.  S.  Environmental  Protection 
Agency  (EPA) .  Section  404(t)  of  the  Clean  Water  Act  requires  the  Federal  Govern¬ 
ment  to  comply  with  State  laws  and  regulations  in  the  discharge  of  dredged 
material  into  navigable  waters.  One  step  in  the  procedure  for  compliance  is 
obtaining  a  permit  from  the  appropriate  State  agency.  Problems  have  arisen  with 
conditions  attached  to  the  permits  by  the  State  regulatory  agencies.  The  Corps 
believes  that  environmental  problems  which  can  result  from  placement  of  dredged 
material  in  the  Mississippi  River  relate  more  to  physical  Impacts  of  placement 
than  to  water  quality  impacts  since  most  of  the  material  is  essentially  clean 
sand . 
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The  GREAT  reports  recommend  that  EPA  develop  water  quality  criteria  for  dredging 
and  material  placement  that  would  lead  to  adoption  of  uniform  requirements  by 
the  States  for  dredged  material  placement. 

The  North  Central  Division  Engineer  has  requested  the  Regional  Administrator, 

Region  V,  EPA  to  establish  objective  criteria  for  water  quality  as  it  relates  to 
dredged  material  placement  for  the  Upper  Mississippi  River.  These  criteria 
would  furnish  the  basis  for  further  discussions  with  the  involved  States  regard¬ 
ing  conditions  for  State  permits.  The  Corps  intends  to  observe  State  require¬ 
ments — and  is  legally  bound  to  do  so  under  Section  404(t). 

Cost  Considerations  in  Placement  Site  Selection  -  Before  placing  dredged  material 
on  a  proposed  site,  the  District  will  conduct  a  Section  404(b)  evaluation.  The 
District  will  consider  the  GREAT  site  as  the  primary  site,  but  will  evaluate 
alternative  sites  to  determine  if  the  GREAT  site  is  justified,  recognizing 
environmental,  social,  and  economic  factors.  If  the  GREAT  site  is  selected,  it 
will  be  submitted  to  the  EPA  for  approval.  If  the  EPA  disapproves  the  site  or 
our  404(b)  evaluation  identifies  a  more  appropriate  site,  the  newly  proposed 
site  will  be  referred  for  consideration  to  the  Districts  ongoing  site-selection 
forum  (the  Interagency  group  continuing  the  GREAT  Team's  coordination  role). 

This  procedure  will  assure  that  site-specific  recommendations  are  justified 
prior  to  implementation. 

A  comparison  of  channel  maintenance  costs  prior  to  the  GREAT  studies  with  more 
recent  costs  would  reflect  not  only  changes  resulting  from  GREAT,  but  also  dif¬ 
ferences  in  the  shoaling  rates,  differences  in  the  dredged  volumes  during  those 
years,  and  increased  costs  to  comply  with  recent  environmentally-oriented  legis¬ 
lation.  In  an  effort  to  reduce  the  costs  of  channel  maintenance,  while  still 
complying  with  necessary  environmental  constraints,  investigations  of  riverine 
placement  have  been  initiated.  This  procedure  would  place  clean  dredged  material 
in  the  deepest  portion  (thalweg)  of  the  channel,  where  stronger  currents  can  car¬ 
ry  it  downstream  so  that  sediments  will  not  collect  in  backwaters  or  cause  unde¬ 
sirable  shoaling.  This  method  is  thought  to  be  particularly  feasible  in  the  GREAT 
II  area.  Additional  studies  must  be  conducted  to  determine  where,  when,  and  how 
placement  can  be  accomplished  using  the  river's  existing  sediment  transport  system, 
without  undue  environmental  impacts.  This  method  would  retain  the  river  sediment 
in  its  natural  regime  for  transport  through  the  river  system. 

Definition  of  Project  Depth 

The  Corps  has  the  authority  to  maintain  the  channel  for  9-foot  draft  vessels. 
Historically,  the  Corps  has  dredged  to  a  depth  of  11  feet  below  low  control  pool 
to  provide  a  stable  channel  for  9-foot  draft  vessels,  and  up  to  an  additional  2 
feet  of  advance  maintenance  to  provide  capacity  for  future  shoaling.  Low  control 
pool  is  the  minimum  water  surface  elevation.  It  is  determined  by  considering  the 
maximum  allowable  drawdown  downstream  and  zero  flow  conditions  upstream.  Concerns 
have  been  voiced  that  reducing  dredging  depths  as  recommended  by  GREAT  I  would 
threaten  the  safety  of  commercial  navigation.  The  Corps  believes  reduced-depth 
dredging  means  simply  that  we  would  not  in  every  case  dredge  the  additional  2 
feet  of  depth  for  advance  maintenance.  Reducing  advance  maintenance  dredging 
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will  be  done  where  there  will  be  no  significant  increases  in  frequency  of  dredg¬ 
ing  or  impacts  on  nuvlgation  safety.  The  dimensions  of  the  navigation  channel 
exclusive  of  the  advance  maintenance  will  remain  the  same  as  originally  author¬ 
ized.  Dredging  depths  at  approaches  to  rigid  structures  such  as  locks,  bridges, 
piers,  or  other  potential  safety  hazards  will  be  determined  by  technically 
supported  safety  criteria  rather  than  dictated  solely  by  a  desire  to  minimize 
dredging  quantities.  The  Corps  of  Engineers  and  the  U.  S.  Coast  Guard  will  coop¬ 
erate  in  an  investigation  concerning  the  effects  on  safety  of  intermittent  shallow 
underkeel  clearances  for  barge  tows  in  an  Irregular  (natural)  channel. 

Corps  Purchase  of  Land  for  Dredged  Material  Placement 

The  Corps  has  authority  to  purchase  rights  or  land  for  placement  of  dredged 
material.  Congress  would  be  advised,  through  the  budget  process,  of  contemplat¬ 
ed  and  actual  purchases.  It  is  the  Corps'  policy  not  to  Invoke  eminent  domain 
and  acquire  land  by  condemnation  proceedings  for  this  purpose. 

Fleeting  Areas 

The  GREAT  Teams  have  discussed  studies  to  assess  the  Impacts  of  proposed  and 
existing  barge  fleeting  areas  in  the  Upper  Mississippi  River;  the  results  of  the 
studies  were  proposed  to  be  used  in  the  consideration  of  permit  applications  for 
additional  fleeting  areas.  District  Engineers  will  continue  to  cooperate  with  the 
States  to  resolve  problems  of  fleeting  areas  within  current  Corps  of  Engineers 
policies. 

Coordination  in  the  Field 

Both  the  GREAT  I  and  GREAT  II  Study  Teams  recommended  that  continuing  forums  be 
established  for  field  coordination  of  dredging  activities  and  placement  site 
selection.  The  responsibility  for  decision-making  would  remain  with  the  Corps 
of  Engineers.  However,  the  GREAT  studies  have  demonstrated  the  value  of  the 
Interdisciplinary  approach  to  channel  maintenance  activities.  The  Corps  seeks 
to  avail  Itself  of  the  expertise  residing  in  other  Federal  agencies.  State 
agencies,  universities,  and  private  consultants.  Representatives  of  commercial 
navigation  will  also  be  encouraged  to  contribute  their  valuable  knowledge  and 
experience. 

GREAT  Recommendations  Requiring  Changes  in  Congressional  Authorities 

Almost  all  of  the  actions  recommended  for  Corps  of  Engineers  implementation  can 
be  Implemented  within  presently  available  authorities.  The  primary  recommenda¬ 
tion  which  would  require  Congressional  action  is  authorization  of  full  Federal 
funding  of  projects  on  the  Upper  Mississippi  River  for  recreation  and  fish  and 
wildlife.  The  Corps  presently  has  authority  to  accomplish  these  purposes  in 
connection  with  the  existing  navigation  project;  however,  coat  sharing  with  a 
local  sponsor  is  required.  Because  of  the  multi-State  nature  of  the  river, 
identification  of  a  willing  local  sponsor  has  been  difficult.  Reconmendatlons 
concerning  this  issue  in  the  GREAT  I  and  GREAT  II  reports  would  represent  a 
change  in  national  policy. 


Issues  of  this  type  (policy  Issues  as  opposed  to  project  feasibility  determina¬ 
tions)  are  normally  considered  through  the  Army  Civil  Works  Legislative  Program. 
This  process  Involves:  (1)  identification  and  analysis  of  legislative  needs 
which  require  new  or  amending  legislation,  (2)  "packaging"  of  such  legislative 
needs  into  a  summary  "legislative  program”  for  submission  by  the  Army  to  the 
Office  of  Management  and  Budget  ((M&)  together  with  the  Civil  Works  annual 
budget  submission,  and  (3)  drafting  of  legislation  within  the  Office,  Chief  of 
Engineers  to  supplement  each  item  in  the  OMB-approved  legislative  program  for 
submlssslon  to  Congress. 

At  this  time  of  fiscal  austerity,  the  North  Central  Division  does  not  intend  to 
recommend  a  change  in  national  policy  to  provide  full  Federal  funding  of  projects 
for  recreation  and  fish  and  wildlife  on  the  Upper  Mississippi  River.  This  item 
could  be  considered  in  future  submissions  to  the  Army  Civil  Works  Legislative 
Program. 

The  GREAT  reports  also  recommend  that  Congress  provide  a  clearer  definition  of 
the  channel  depth  to  be  provided  for  the  Upper  Mississippi  River  navigation 
project.  The  North  Central  Division  believes  the  channel  depth  to  be  maintained 
by  the  Corps  has  been  adequately  defined  by  existing  legislation  and  past  main¬ 
tenance  practices  and  that  additional  congressional  action  is  not  needed. 

GREAT  Recommendations  Deferred 


The  ranking  of  GREAT  recommendations  for  Corps  of  Engineers  action  was  done  by 
the  involved  District  Engineers;  it  was  not  part  of  the  Team  report.  Recommen¬ 
dations  for  immediate  implementation  were  selected  using  the  criteria  of  urgen¬ 
cy,  financial  resources,  organizational  resources,  and  the  priorities  of  the  new 
administration.  No  recommendations  were  considered  to  lack  merit — those  "de¬ 
ferred"  simply  failed  in  competition  with  recommendations  judged  to  be  more  Impor 
tant  or  suitable  at  this  time.  As  the  objectives  of  some  recommendations  are 
achieved  or  as  funds  become  available  from  other  sources,  these  "deferred"  recom¬ 
mendations  will  be  reconsidered. 

GREAT  Recommendations  for  Other  Agencies 

Thirty-two  recommendations  of  the  GREAT  I  Team  and  twenty-four  recommendations 
of  the  GREAT  II  Team  were  applicable  to  organizations  other  than  the  Corps  of 
Engineers,  such  as  the  U.  S.  Fish  and  Wildlife  Service,  U.  S.  Environmental 
Protection  Agency,  the  U.  S.  Coast  Guard,  the  State  recreation  or  environmental 
agencies,  municipalities,  county  agencies.  Industry  groups,  and  public  interest 
groups.  Through  the  established  process  for  developing  approved  regional  water 
resources  plans,  the  Corps  of  Engineers  will  participate  with  the  other  Involved 
agencies  in  monitoring  implementation  of  all  GREAT  recommendations. 


ACTI(R« 


Having  reviewed  the  reports  of  the  GREAT  I  and  GREAT  II  Teams  and  the  Implemen¬ 
tation  Reports  of  the  St.  Paul  and  Rock  Island  District  Engineers,  I  have  deter¬ 
mined  that  I,  as  Division  Engineer,  North  Central  Division,  U.  S.  Army  Corps  of 
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Engineers,  will: 


Support  increased  annual  budgets  for  the  St.  Paul  District  and 
the  Rock  Island  District  to  implement  the  first  priority  GREAT 
recommendations . 

Request  that  the  Region  V  Regional  Administrator  of  the 
Environmental  Protection  Agency  establish  objective  criteria 
for  water  quality  a;  t  relates  to  dredged  material  placement 
for  the  Upper  Mississippi  River. 

Instruct  the  St.  Paul  and  Rock  Island  District  Engineers  to 
consider  the  GREAT-ldentif led  placement  site  as  the  primary 
site  when  conducting  Section  404 (b)  evaluations  for  proposed 
dredging  actions. 

Support  the  St.  Paul  and  Rock  Island  District  Engineers  in 
their  investigations  of  riverine  thalweg  placement  of  clean 
dredged  material. 

Instruct  the  St.  Paul  and  Rock  Island  Districts  to  continue 
to  maintain  the  navigation  channel  for  9-foot  draft  vessels 
consistent  with  past  definition  of  the  channel.  Advance 
maintenance  dredging  will  be  minimized  consistent  with 
vessel  safety  and  maintenance  cost  considerations. 

Support  the  St.  Paul  and  Rock  Island  District  Engineers  in 
the  purchase  of  land  rights — from  willing  sellers— for 
placement  of  dredged  material  where  it  is  clearly  in  the 
best  interest  of  the  river  resources. 

Instruct  the  St.  Paul  and  Rock  Island  Districts  to  continue 
to  cooperate  with  the  States  in  the  establishment  and  permit¬ 
ting  of  barge  fleeting  areas  in  accordance  with  Corps  of 
Engineers  policies. 

Instruct  the  St.  Paul  and  Rock  Island  District  Engineers  to 
continue  the  spirit  of  cooperation  and  coordination  devel¬ 
oped  during  the  GREAT  studies  through  the  establishment  of 
ongoing  river  management  forums. 

Take  no  action  at  this  time  to  propose  a  change  in  national 
policy  to  provide  full  Federal  funding  of  projects  for 
recreation  and  fish  and  wildlife  on  the  Upper  Mississippi 
River. 

Insure  an  annual  reevaluation  of  those  GREAT  recommendations 
not  being  scheduled  for  implementation  at  this  time. 


RECOMMENDATION 

I  recommend  the  reports  of  the  District  Engineers  be  provided  to  Congress  for 
its  Information. 


REVIEW  PROCESS  AND  ADDITIONAL  PUBLIC  INPUT 


In  accordance  with  law,  these  reports  are  being  referred  for  review  to  the  Board 
of  Engineers  for  Rivers  and  Harbors  in  Fort  Belvoir,  Virginia.  Interested 
parties  may  present  written  views  to  the  Board.  Statements  submitted  should  not 
repeat  material  previously  presented  at  public  meetings  held  by  the  District  or 
Division  Engineers,  or  contained  in  their  reports,  as  this  information  is  already 
available  to  the  Board.  Information  submitted  should  be  new,  specific,  and  bear 
directly  on  the  findings  in  the  report. 

Written  communications  should  be  mailed  to  the  Board  of  Engineers  for  Rivers  and 
Harbors,  Kingman  Building,  Fort  Belvoir,  Virginia  22060,  in  time  to  reach  the 
Board  by  24  August  1981.  If  extension  of  this  date  is  considered  necessary,  a 
written  request  stating  reasons  for  additional  time  desired  should  be  mailed  to 
the  Board  as  soon  as  possible  after  receipt  of  this  notice.  Information  fur¬ 
nished  by  mail  is  considered  just  as  carefully  by  the  Board  and  carries  the  same 
weight  as  that  furnished  at  public  meetings. 

Copies  of  information  received  by  mail  will  not  be  furnished  to  other  parties. 
However,  such  information  will  be  regarded  as  public  Information  (unless  the 
correspondent  requests  otherwise)  and  may  be  inspected  by  other  interested 
parties  in  the  office  of  the  Board. 

The  Board  will  not  take  final  action  on  the  report  until  after  expiration  of 
this  notice,  or  any  extension  thereof  that  may  be  granted,  and  full  consideration 
of  all  information  submitted  in  response  thereto.  Should  the  Board  contemplate 
action  materially  different  from  the  recommendations  of  the  Division  Engineer, 
appropriate  notice  to  that  effect  will  be  furnished  to  local  interests  directly 
concerned,  inviting  their  views  and  comments  prior  to  final  action. 


FURTHER  INFORMATION 


Further  information  may  be  obtained  from  this  office  or  for  information  specific 
to  the  GREAT  I  Study,  from  the  District  Engineer,  St.  Paul,  1135  U.  S.  Post 
Office  and  Custom  House,  St.  Paul,  Minnesota  55101;  or  for  information  specific 
to  the  GREAT  II  Study,  from  the  District  Engineer,  Rock  Island,  Clock  Tower 
Building,  Rock  Island,  Illinois  61201.  Copies  of  the  implementation  reports  are 
available,  without  cost,  upon  request  to  the  District  Engineer,  St.  Paul  or  Rock 
Island,  until  the  limited  supply  is  exhausted. 

You  are  requested  to  give  the  foregoing  information  to  any  persons  known  by  you 
to  be  Interested  in  this  report  and  who  did  not  receive  a  copy  of  this  public 
notice. 

Thank  you  for  your  continued  Interest. 


Sincerely, 


Brigadier  General,  USA 
Commander  and  Division  Engineer 


AGENCY  REVIEW  COMMENTS 
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MISSOURI  DEPARTMENT  OF  CONSERVATION 

MAILING  ADDRESS:  STREET  LOCATION: 

P.O.  Boi  180  2M1  North  Tot  MUe  Drive 

Jeffenon  City,  Miaouri  6S102  Jeltenon  City,  Miawuri  65101 

Teleiilione  314/751-4115 
LARRY  R.  GALE,  Diractor 

March  9,  1981 


Colonel  Frederick  W.  Mueller 
District  Engineer 

Rock  Island  District,  Corps  of  Engineers 

Clock  Tower  Building 

Rock  Island,  Illinois  61201 


Re:  NCRED-PB 


Dear  Colonel  Mueller: 

We  have  reviewed  your  draft  "Implementation  Report  for  GREAT  II  Study" 
dated  February  1981.  Our  coinoents  are  aimed  at  strengthening  parts  of 
the  report  that  relate  to  fish,  wildlife  and  forest  resources  in  our 
part  of  the  Mississippi  River.  The  numbers  relate  to  the  GREAT  II  Main 
Report  recommendations. 

1.  Item  lb.  While  not  a  high  priority  item,  it  would,  in  our 
judgement,  seem  prudent  to  post  locking  information  since 
many  small  boats  do  not  have  radios. 

2.  Item  2.  We  support  your  plans  to  provide  additional  in¬ 
formation  on  navigation  charts.  If  we  can  be  of  assis¬ 
tance,  please  contact  my  staff. 

3.  Item  6d.  The  concerns  for  fleeting  area  impacts  lead  us 
to  believe  that  more  data  from  both  the  industry  regarding 
the  need  for  and  rationale  used  in  selecting  a  particular 
site,  as  well  as  data  from  environmental  interests  re¬ 
garding  impacts  they  anticipate  are  necessary. 

4.  Item  7.  As  indicated  above,  data  are  needed  to  evaluate 
the  impacts  of  fleeting. 

5.  Item  8.  We  compliment  your  district  for  its  efforts  on 
better  management  of  dredged  material.  As  the  state  agency 
charged  with  responsibility  for  fish  and  wildlife  resources, 
we  appreciate  our  involvement  in  the  on-site  inspection  team. 


COMMISSION 

W  ROBERT  AYLWARD  J  ERNEST  DCNN,  JR  CARLDISALVO  JACK  WALLER 

Kiniai  City  Kinu,  City  St  Lou:'  Maldci: 
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Missouri  Doportmont  Of  Constrvotion 

Colonel  Frederick  W.  Mueller 
March  9.  1981 
Page  Tmo 


6.  Item  8i.  Most  recommendations  dealing  with  dredged  material 
have  a  "High"  priority.  We  believe  this  recommendation 
should  be  high. 

7.  Item  8  (Corps  #31).  If  the  studies  are  proposed  in  the 
Missouri  reach,  we  would  like  to  be  involved. 

8.  Item  8  (Corps  #34).  We  would  hope  that  impacts  on  endangered 
species  can  be  avoided,  not  merely  minimized. 

9.  Item  8  (Corps  #39).  Based  on  our  experience  with  dikes  and 
revetments  in  over  1000  miles  of  major  rivers,  we  would  anti¬ 
cipate  being  deeply  involved  in  any  proposal  to  place  or 
improve  channel  regulation  structures  in  Missouri. 

10.  Item  16,  Members  of  my  staff  have  actively  participated  in 
the  initial  efforts  of  developing  a  Forest  Management  Plan 
for  our  river  pools.  We  look  forward  to  continued  coordi¬ 
nation  of  master  plan  efforts. 

11.  Item  36.  When  stream  bank  erosion  is  a  severe  problem,  we 
recognize  a  need  to  protect  the  bank  line.  We  vnuld  be 
concerned  if  a  high  percentage  of  natural  bank  habitat  was 
replaced  with  rock. 

12.  Item  37.  We  believe  this  should  be  a  high  priority  item 
since  this  effort  would  provide  needed  information  for 
guiding  corrective  measures. 

13.  Item  41  (Corps  #62).  If  sites  in  Missouri  are  selected, 
we  would  appreciate  being  Involved. 

14.  Item  42.  We  would  hope  that  this  would  receive  higher 
priority. 

15.  Item  43.  We  compliment  you  and  your  staff  for  efforts 
relating  to  year  around  navigation.  Will  $1  million  be 
sufficient  money  to  complete  the  effort? 

16.  Item  44.  We  and  the  Missouri  Department  of  Natural  Resources 
have  a  very  active  natural  areas  program  and  we  would  pro¬ 
vide  assistance  when  requested. 
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Missouri  Doportmont  Of  Constrvation 


Colonel  Frederick  VI.  Mueller 
March  9,  1981 
Page  Three 


17.  Items  55  and  56.  Irfe  hope  that  Rock  Island  District  would 
take  a  more  active  role  in  efforts  to  improve  the  status  of 
fish  and  wildlife  in  conjunction  with  the  9  foot  channel  of 
the  Upper  Mississippi  River. 


We  appreciate  the  opportunity  to  offer  these  coiments.  If  you  or  your 
staff  have  questions  or  desire  more  details,  contact  can  be  made  with 
William  H.  Dieffenbach  of  my  staff. 


Sincerely, 

LARRY  ^AaLE 
DIRECTOR 


cc:  Missouri  Department  of  Natural  Resources 
Attn;  Mark  Laustrup 
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JAY  B.  DILLINGHAM.  C/u.mMA  MISSOURI  ROBERT  N.  HUNTER.  CA.Y/ 

Rm.  926.  LivMtock  Exchwr  BMg.  HIGHWAY  AND  TRANSPORTATION  COMMISSION 

1600  Genesee 
Kenus  City  64103 

Roy  w.  Jordan,  K/ce  Cfu&man 

'763S  Forsyth  Blvd. 

Clayton  63105 

A.  C.  Riley,  Member 

?01  Davtt 

New  Madrid  63669 

Roy  H  GoodharT. 

P.  O.  Box  677 
Hafiatbal  63401 

Carl  E.  Yates.  Member 

1436  South  Glenstonc 
Springtield  65604 

Eugene  J  Feldhausen.  Member 
Suite  430 

10920  Ambassador  Drive 
Kansas  CHy  64153 

March  12,  1981 

TRANSPORTATION 
Waterways 

Draft  Implementation  Report  for 
Great  II  Study  -  Comments 

Richard  J.  Fleischman,  P.E. 

U.S.  Army  Engineer  District, 

Rock  Island 
Clock  Tower  Building 
Rock  Island,  Illinois  61201 

Dear  Mr.  Fleischman: 

We  have  reviewed  the  above  report  and  have  the  following  com¬ 
ments  to  offer. 

The  implementation  of  a  Resource  Management  Plan  for  the  Great 
II  reach  of  the  Mississippi  River  will  require  continuing  co¬ 
operation  among  all  federal  and  state  agencies.  Therefore, 
the  establishment  of  an  Ongoing  River  Resource  Management  Team 
(ORRMT)  can  provide  the  opportunity  for  future  cooperation. 

We  realize  Corps  implementation  of  many  of  the  reccr.mendat ions 
of  the  Great  II  Report  will  be  affected  by  the  a\aiiability  of 
future  funding.  However,  progress  can  be  made  and  is  being 
made  on  many  of  the  recommendations,  within  current  funding 
limits . 

In  summary,  we  feel  the  Corps  Implementation  Report  fully 
addresses  the  recommendations  of  Great  II. 

Very  truly  yours. 

Chief  Engineer 


Bruce  a  Ring,  CMef  coumW 
L  V  McLaughlin,  AM'r  Chirf  Cngmi'i 

Mrs.  Irene  Wollenberg.  Sfcr««o 
P.  O.  Box  270 

Jelferaon  City,  Missoun  65102 
Telephone  (314)  751-2551 
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United  States 
Department  of 
Agnculture 


Soil 

Conservation 

Service 


4601  Hannersley  Road 
Madison,  Wisconsin  53711 


March  17.  1981 


Richard  J.  Fleischman,  P.E. 
U.S.  Army  Engineer  District 
Rock  Island 
Clock  Tower  Building 
Rock  Island,  Illinois  61201 


Dear  Mr.  Fleischman: 


The  following  review  comments  pertain  to  the  Implementation  Report  for 
GREAT  II  Study: 

Section  2,  Implementation  Priorities.  Page  2  -  Should  have  a  definition 
of  "high",  "medium",  and  ''low"  priority  in  terms  of  time  increments;  i.e., 
high  priority  -  implementation  within  the  next  five  years  (1981  -  1986),  and 
so  on. 

RID  Implementation  Cost  -  tabular  data  -  Each  page  should  have  a  footnote 
stating  cost  was  a  1980  or  1981  dollar  value. 

Sincerely, 

Robert  N.  Cheetham,  Jr. 

Geologist 

Member,  Sediment  and 

Erosion  Control  Work  Group 


AS 


Sow  Co’^se^vit-c 
•  ag»mcy  -j'  I1»» 


0«Datlm*n(  o'  Agriciulture 
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State  of  Wisconsin  \ 

3911  Fish  Hatchery  Road  ' 
Madrson,  Wisconsin  S3711 


DEPARTMENT  OF  NATURAL  RESOURCES 


CtfTOtO.  BttOny 

Saemtry 


March  18,  1981 


Mr.  Richard  J.  Fieischman,  P.E. 

U.  S.  Army  Engineer  District  -  Rock  Island 

Clock  Tower  Building 

Rock  Island,  Illinois  61201 


Dear  Mr.  Fleischman: 


RE:  Corps  Implementation  Report  for  GREAT-II  Study  (Draft) 

Thank  you  for  the  opportunity  to  comment  on  the  RID  CoE's  draft 
GREAT-II  Implementation  Report.  Now  that  GREAT-II  study  results 
have  been  completed,  I  look  forward  to  implementing  these  recommenda¬ 
tions  which  will  improve  management  for  the  Upper  Mississippi  River. 

I  also  feel  strongly  tnat  we  roust  continue  to  coordinate  these  actions 
as  in  the  cooperative  GREAT  framework  in  order  to  mutually  agree  on 
and  support  these  implementation  activities. 


General  and  specific  comments  are  provided  for  your  consideration. 

If  necessary,  I  or  a  representative  of  Wisconsin,  would  be  willing  to 
discuss  these  comments  and  others  you  may  receive.  This,  in  fact, 
would  seerr  an  appropriate  subject  for  discussion  at  an  initial  meeting 
of  the  post-GREAT  interagency  coordination  team  (On-Going  River  Resource 
Management  Team/ORRMT) . 


Sincerely, 


Douglas  W.  Morrissette 
District  Director 


cs 

cc;  Linda  Bochert 
David  Kennedy 
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GENERAL  COMMENTS 


1.  The  priorities  assigned  to  recoiranendations  must  have  been  determined 
according  to  some  level  of  rationale.  It  laould  seem  that  this  justi¬ 
fication  must  be  presented  if  funding  and  authorizing  levels  (OCE, 
Congress.  NCD,  etc.)  would  be  willing  to  provide  the  means  for  imple¬ 
mentation.  It  would  also  seem  appropriate  that  the  ORRMT  should  be 
allowed  to  provide  input  on  these  priorities  as  the  GREAT-II  Team 

did  not  accomplish  this  ranking.  Hopefully,  through  comments  received, 
priorities  can  be  mutually  agreed  on.  This  would  seem  consistent  with 
GREAT'S  multiple  use  management  approach  rather  than  single  goal/pur¬ 
pose  management. 

Priorities  indicated  in  this  report  in  some  cases  reflect  the  pre- 
GREAT  attitude  that  the  Corps  will  only  be  responsive  to  the  needs 
of  maintaining  the  navigation  channel.  Other  concerns  (GREAT  identi¬ 
fied  recreation  and  fish  and  wildlife)  must  be  given  attention  and 
receive  support  if  the  Corps  intends  to  comply  with  GREAT-II  products 
and  the  cooperation  concept. 

2.  Justification.  Page  3  indicates  justification  for  obtaining  means 

to  implement  a  recommendation  will  be  provided,  if  not  already  avail¬ 
able  in  GREAT-II  documents  or  this  report.  Certainly  it  would  have 
been  beneficial  if  the  GREAT-II  documents  alone  would  suffice  as 
justification.  As  stated,  recommended  pilot/demonstration  programs 
must  be  conducted  before  the  best  methodology  for  implementing  the 
Channel  Maintenance  Plan  can  be  determined.  On  that  basis,  the  demon¬ 
strations  should  be  singled  out  for  immediate  funding  so  that  the 
justification  for  implementing  the  Channel  Maintenance  Plan  can  be 
provided.  It  is  also  important  that  these  pilot  projects  be  coor¬ 
dinated  through  ORRMT. 

3.  Hopefully  the  identification  of  the  present  authority  (if  it  exists) 
under  which  a  recommendation  can  be  implemented  will  expedite  the 
appropriations  process  (and  expedite  the  receipt  of  needed  authority) . 

4.  Corps  recommendation  summaries  do  not  always  reflect  the  meaning  or 
intent  of  the  Team  approved  wording.  As  a  result,  the  program  des¬ 
cribed  for  implementation  would  not  achieve  the  solution  to  the 
problem  the  recommendation  intends  to  resolve.  See  Specific  Comments. 

5.  The  Corps  has  neglected  to  propose  action  for  Team  approved  imple¬ 
mentation  responsibilities  such  as  OSIT  participation,  disposal  site 
revegetation,  urging  Congress  to  recognize  fish  and  wildlife  and 
recreation  as  project  purposes,  etc.  These  items  should  be  included 
(and  perhaps  others  need  to  be  identified)  for  Corps  implementation 
action. 

6.  Action  by  the  Chief  of  Engineers.  Certainly  it  will  be  necessary  for 
OCE  to  confirm/approve  funding  requests,  but  there  are  other  actions 
requiring  action  by  OCE.  Most  notable  among  these  is  policy  change 
needed  to  acquire  non-federal  sites  (or  rights)  for  dredge  material 
disposal. 
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GENERAL  COMMENTS  /continued) 


7.  I  agree  that  any  funding  obtained  specifically  earmarked  for  fish 
and  wildlife  and  recreation  should  be  separately  budgeted  to  avoid 
transfer  for  dredging  purposes. 

8.  I  agree  with  the  RID  CoE  position's  endorsing  the  recommendations 
requiring  Congressional  action. 

9.  I  compliment  you  for  your  position  recommending  that  high  priority 
programs  be  approved  and  funded  for  implementation  with  a  target 
date  of  1986  for  full  compliance. 

10.  As  isbeing  accomplished  by  the  UMRBC  in  their  CCJP  report  to  WRC/ 

Congress,  it  may  be  of  benefit  to  try  to  consolidate  CoE  im.plementa- 
tion  efforts  of  GREAT-I  and  GREAT-II  through  NCD  due  to  the  close¬ 
ness  of  report  finalization  dates  and  an  increased  likelihood  of 
recognition  if  these  efforts  were  consolidated. 


SPECIFIC  COMMENTS 


Recommendation  #1  - 


Action  #1  assumes  structural  modification  of  Lock  and  Dam  *22  before 
studies  ate  even  conducted.  This  type  of  thinking  has  seriously  jeopar¬ 
dized  the  credibility  of  the  UMRBC  Master  Plan.  I  have  nc  problem  with 
investigation  of  structural  integrity:  river  transportation  congestion 
and  alternative  solutions:  assessment  of  environmental,  recreational,  or 
transportational  mode  effects;  or  other  such  studies  but  such  tunnel 
vision  thinking  in  terms  of  replacement/ma jor  modification  is  totally 
irresponsive  to  a  multi-purpose  resource  such  as  the  Upper  Mississippi 
River . 

Action  #3  does  nothing  to  improve  watercraft  (both  commercial  and 
recreational)  safety/congestion,  a  problem  the  Team,  saw  needing  resolution 

All  action  (#1-8)  outlined  for  this  recommendation  tends  to  neglect  Team, 
intent  to  consider  environmental  and  recreational  effects  of  structural 
and  non-structural  measures. 

Action  #6  says  that  boat  launch  facilities  can  be  built  only  with  a 
cost  sharing  sponsor  and  such  action  is  indicated  as  a  low  Corps  priority, 
but  Pecommendation  #56,  which  the  Corps  says  it  supports,  asks  Congress 
to  allow  Corps  funding  such  projects  without  cost-sharing.  What  is  the 
Corps  position? 


SPECIFIC  COMMENTS  (continued) 


3. 


Reccxwnendation  t4  - 


Action  #10  should  be  a  high  priority  due  to  potential  damage  of  barge 
spills. 

Recommendation  #8  - 


Action  #16  indicates  Corps  must  still  be  shown  the  need  for  changing 
present  day  disposal  activities  and  present  equipment  capability.  The 
RID  CoE  9-ft.  channel  EIS  and  the  GREAT-II  Channel  Maintenance  Plan 
indicates  that  present  practices  are  causing  unacceptable  degradation 
and  thus  there  is  a  need  for  increased  capability.  The  question  is  not 
whether  the  sites  should  be  used,  but  what  is  the  most  feasible  method 
of  complying  with  the  designated  primary  sites.  That's  what  the  demon¬ 
stration  projects  are  for,  not  to  pass  judgment  on  the  sites. 

Action  117  should  say  that  any  disposal  activities  at  these  sites  should 
be  consistent  with  OSIT  approved  site  plans. 

Why  is  action  #25  singled  out  as  a  medium  priority?  It  should  also  be 
high,  as  all  others  are. 

No  mention  is  made  of  GREAT-II  recommendations  that  the  CoE  mitigate,  in 
cooperation  with  OSIT,  all  losses  due  to  disposal  of  dredged  material. 

Action  #27,  does  this  mean  for  1981  the  RID  Corps  will  use  the  GREAT-II 
definition  rather  than  that  of  OCE? 

Action  #28  is  excellent. 

Action  #29  should  be  an  analysis  which  should  be  subject  to  the  input 
of  the  ORRMT. 

Action  *30  should  go  further  to  say  once  the  most  feasible  method  (or 
mix  of  equipment)  is  determined,  the  RID  will  take  appropriate  action  to 
secure  the  equipment  needed  for  full  compliance  of  the  Channel  Maintenance 
Plan  primary  sites  by  1986.  The  cost  for  the  equipment  demonstration 
($8,000)  is  too  low,  is  this  a  typo? 

Action  #31,  <32,  #33  should  be  coordinated  with  ORRMT.  Will  action  #33 
be  done  in  1981? 

Action  #34  is  not  intended  to  protect  just  endangered/threatened  species, 
but  also  fragile  wetlands,  backwaters,  and  lowland  habitats. 

Action  #35  is  excellent  and  should  set  a  goal  of  complete  compliance 
with  Channel  Maintenance  Plan  primary  sites  by  1986. 
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SPECIFIC  COMMENTS  (continued 
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Action  *37  should  be  completely  funded  by  the  Corps  and  should  be  a 
high  priority.  Until  the  model  is  developed,  the  RID  should  follow  a 
reduced  depth  dredging  program  so  that  such  data  would  be  used  in  the 
modeling  effort. 

Action  *38  calls  for  consideration  of  wing  dam  study  information  in  any 
decision  to  modify/construct  structures.  It  would  appear  appropriate 
to  appropriate  some  dollars  for  actual  construction  work  when  this  data 
and  other  parameters  indicate  such  construction  would  be  beneficial. 

Action  #39  will  benefit  one  specific  location  (Hunt-Huff  Island),  but 
this  action  must  be  expanded  to  evaluate  all  recurrent  dredge  sites  and 
take  appropriate  remedial  action.  This  is  what  the  recommendation  calls 
for . 

I  agree  with  action  #40,  but  believe  it  should  be  a  high  priority  item 
because  of  the  channel  maintenance  and  habitat  enhancement  benefits 
that  would  result. 

Action  #41  is  not  acceptable,  in  terms  of  the  recommendations  paraphrase 
of  the  action  implied,  and  of  the  Corps  interpretation  that  all  problems 
have  already  been  mitigated.  The  Side  Channel  Work  Group  has  documented 
that  extensive  aquatic  habitat  adversely  affected  by  impoundment  (ini¬ 
tially  a  benefit  but  ultimately  resulting  in  detrimental  ecological 
succession)  could  be  mitigated  by  the  recommended  action.  These  effects 
are  not  solely  the  result  of  dredging  activities,  but  nevertheless  from 
the  9-ft.  channel  project.  This  should  be  a  high  priority  item,  and 
should  call  for  restoration  on  a  regular  basis  (such  as  one  project 
annually)  until  all  impacted  areas  have  been  rehabilitated. 

Action  #42  is  not  complete,  as  GREAT  recommended  that  the  RID  CoE  may 
(should)  under  certain  hydraulic  conditions,  allow  the  channel  to  fall 
below  11  feet  flat  pool. 

It's  disturbing  to  see  the  RID  CoE  recommends  action  #43  as  a  high 
priority  item  for  $30,000,000  and  not  be  interested  (by  virtue  of  low 
priority  designation)  in  implementing  action  #41  which  asks  for  mitiga¬ 
tion  of  the  9-ft.  progect.  Because  no  rationale  has  been  provided  for 
establishment  of  these  priorities,  I  suggest  all  Corps  in.plementation 
priorities  be  subjected  to  revision  by  the  ORHMT  before  the  GREAT-II  or 
this  Implementation  Report  is  forwarded  through  the  Corps  chain  of 
command . 

GREAT-H's  attempt  to  address  a  Commercial/I ndustr ial/Ut il i ty  Component 
was  far  less  than  comprehensive.  Before  the  recommended  studies  are 
implemented  they  should  be  further  exam.ined  and  discussed  by  ORRMT. 


Action  #46  should  be  a  hiah  priority. 


SPECIFIC  COMMENTS  (continued) 


Action  t49  should  be  a  high  priority  because  the  required  authority 
change  is  a  recommendation  (56)  of  GREAT-II  (which  the  Corps  supports 
in  this  report).  Other  areas  requiring  access  development  should  be 
Identified  and  developed/maintained.  This  thought  has  been  omitted  from 
Corps  implementation  plans  in  action  <49.  This  action  should  be  a  high 
priority. 

Action  452  should  be  coordinated  with  states  and  FWS  to  assure  coordinated 
policy  for  enforcement. 

Action  <54  misses  the  intent  of  the  recommendation,  which  says  to 
evaluate  streambank  erosion  effect  on  dredging  and,  where  problem  areas 
are  identified,  propose  and  implement  remedial  action.  If  needed,  author¬ 
ization  should  be  sought  for  implementation.  This  should  be  a  high 
priority. 

Action  <55  should  be  a  high  priority. 

Action  <57  is  fine,  however  even  without  additional  funding  specifically 
for  this  purpose  the  Corps  should  provide  the  required  participation. 

Action  <58  should  be  a  high  priority. 

Action  <61  is  excellent. 

Action  <62  should  be  a  high  priority. 

Action  <64  is  excellent  but  should  be  a  very  high  priority. 

Actions  <71  and  <72  are  excellent. 

Action  <73  should  be  a  high  priority. 

Recommendations  <55  and  <56  should  be  fully  supported  by  OCE  to  assure 
implementation. 
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800  Lincoln  Way,  Pjties,  lA  50010 
515-296-1111 

MF  NO  757 

March  19,  1981 


Mr.  Richard  J.  Fleischman#  P*E. 

GREAT  II  RID  Study  Manager 

US  Army  Engineer  District,  Rock  Island 

Clock  Tower  Building 

Rock  Island,  IL  61201 

Dear  Mr.  Fleischman: 

We  have  reviewed  the  "Implementation  Report  For  GREAT  II  Study,  Upper  Mississippi 
River,  February  1981,"  It  is  our  understanding  that  the  Rock  Island  District  is 
considering  implementing  the  GREAT  II  Channel  Maintenance  Plan  to  the  extent  possible 
within  their  existing  expanded  equipment  capability.  This  involves  using  as  many  of 
GREAT  II  selected  "primary"  disposal  sites  as  possible  at  an  additional  cost  of 
$700,000  per  year. 

After  careful  review  of  this  issue  and  considering  the  low  volumes  of  material  dredged 
in  the  Rock  Island  District  (266,000  cubic  yards  annually,  6-year  average),  the  Iowa 
Department  of  Transportation  finds  it  cannot  support  such  a  proposed  program.  Tne 
"primary"  disposal  sites  were  selected  using  environmental  criteria  only,  and  cost 
was  not  a  consideration.  Beneficial  use  of  dredged  material  was  a  major  criteria  for 
disposal  site  selection,  but  as  sand  is  cheap  and  plentiful  in  the  area  no  real 
beneficial  uses  have  been  identified.  In  choosing  these  disposal  sites  the  GREAT 
Team  overlooked  or  voted  down  many  closer  and  more  cost-effective  sites.  However, 
dredged  material  is  placed  on  less  than  one  percent  of  the  federally-owned  land. 

Such  placement  does  not  destroy,  but  merely  alters  the  land  from  an  environmental 
standpoint.  These  tradeoffs  are  reasonable  and  necessary  because  of  the  multi-purpose 
nature  of  the  navigation  project. 

Costs  associated  with  the  continued  maintenance  of  all  modes  of  transportation  have 
been  rising  rapidly  in  recent  years.  The  limited  future  monies  available  for  main¬ 
tenance  of  transportation  systems  will  need  to  be  spent  wisely  to  meet  the  needs  of 
commerce.  Implementation  of  the  GREAT  II  channel  maintenance  plan  would  have  an 
adverse  cost  impact  on  transportation,  while  showing  little  positive  benefit  to  fish 
and  wildlife. 

We  understand  that  the  On-Site  Inspection  Team  concept  will  continue  to  be  used  in 
the  Rock  Island  District.  We  support  that  concept  and  feel  that  most  of  the  problems 
which  brought  about  the  need  for  GREAT  have  already  been  solved  through  this  inter¬ 
disciplinary  management  approach.  We  are  also  in  full  support  of  the  Rock  Island 
District's  proposed  demonstration  program  for  riverine  disposal. 
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Mr.  Richard  J.  Fleischman,  P.E. 
Page  Two 
March  19,  1981 


Although  m^my  of  the  GREAT  recommendations  are  supportable,  we  are  opposed  to 
recommendation  no.  55  which  recommends  that  Congress: 

"Provide  the  Rock  Island  District  Corps  of  Engineers  with  increased 
funding  and  authority  associated  with  the  Upper  Mississippi  River 
9  foot  navigation  project  to  give  equal  consideration  and  to  complete 
measures  to  benefit  fish  and  wildlife  and  recreation  resources.  All 
measures  carried  out  under  this  authority  must  be  coordinated  fully 
with  and  agreed  to  by  all  agencies  having  state  and  federal  fish  and 
wildlife  resource  management  responsibilities  in  the  affected  area." 

Also,  the  above  recommendation  was  not  supported  by  the  State  of  Iowa  through  the 
Inter-Agency  Resources  Council.  In  addition,  as  the  Administration  has  recommended 
significant  increases  in  waterway  user  charges  to  cover  the  cost  of  navigation,  it 
is  appropriate  to  separately  identify  and  directly  fund  other  beneficial  program 
efforts  where  appropriate. 


Thank  you  for  the  opportunity  to  comment  on  this  report. 

^uly  yours. 


Raymond  L.  Kassel 
Director 


RLK;  JRH:kmr 
cc :  Sam  Tuthill 
Dor.  Koch 
Larry  Wilson 


United  States  Department  of  the  Interior 

nSH  AND  WILDLIFE  SERVICE 
2701  Rockcreek  Parkway^  Suite  106 
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Lt.  Colonel  Joseph  F.  Manzi  Jr. 

Acting  District  Engineer 
J.S.  Amy  Engineer  District 
Rock  Island 
Clock  Tower  Building 
Rock  Island,  Illinois  61201 

Dear  Lt.  Colonel  Manzi: 

This  is  in  reference  to  Col.  Mueller's  letter  dated  February  18,  1981 
requesting  our  comments  on  the  Corps  Implementation  Report  for  GREAT 
II  Study.  We  have  reviewed  the  report  in  association  with  the  GREAT 
II  Main  Report  and  its  supplements  and  have  the  following  comments. 

General  Conments 

We  appreciate  the  District's  desire  to  produce  a  concise  document  to  be 
used  with  the  GREAT  II  Main  Report.  However,  in  the  interest  of  brevity, 
the  report  has  summarized  some  GREAT  II  recommendations  so  that  the  stated 
recommendations  do  not  reflect  the  recommendations  approved  by  the  GREAT 
II  Team.  This  summarization  in  turn  causes  some  RID/COE  actions  to  take 
on  a  different  light  which  1s  not  acceptable  to  the  Fish  and  Wildlife 
Service.  For  instance,  coordination  with  the  Ongoing  River  Resource  Man¬ 
agement  Team,  the  0n  Site  Inspection  Team,  and/or  the  Fish  and  Wildlife 
Interagency  Corimittee  is  not  identified  in  all  cases.  The  majority  of 
our  comments  reflect  this  concern. 

A  second  concern  with  the  report  Is  that  rationale  has  not  been  included 
for  priorities  established  or  for  their  deviations  from  the  Team  approved 
recommendations.  Without  this  type  of  information.  It  is  difficult  to  under¬ 
stand  why  the  District  has  chosen  to  give  actions  a  low  priority  or  to  change 
the  intent  and  direction  of  the  GREAT  II  Team.  Since  the  Rock  Island  District 
approved  all  the  GREAT  II  reconmendations  as  a  Team  member,  we  fail  to  under¬ 
stand  reasons  for  unresponsive  actions. 


We  are  distressed  that  the  District  has  chosen  to  drop  the  approved  wording 
from  Recommendations  55  and  56  pages  3-4.  Reconmendation  55  states  that  "all 
measures  carried  out  under  this  authority  must  be  coordinated  fully  with  and 
agreed  to  by  all  agencies  having  state  and  federal  fish  and  wildlife  resource 
management  responsibilities  In  the  affected  area  (emphasis  added)."  Although 
the  phrase  is  contained  In  Table  1,  Its  ommission  from  the  text  of  the  report 
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misrepresents  the  Intent  of  the  GREAT  11  recommendation.  Many  hours  were  spent 
by  the  Team  woring  on  the  specific  wording  of  this  recoimiendation.  The  Corps 
must  include  the  entire  wording  of  the  recommendation.  Unless  this  is  done,  we 
would  have  to  recommend  that  the  recommendation  be  eliminated  for  implementation 
as  the  wording  on  page  4  is  not  acceptable  to  the  Fish  and  Wildlife  Service. 


Approved  wording  has  also  been  dropped  from  Recommendation  56.  The  Team  agreed 
that  this  recommendation  was  to  apply  to  COE  general  plan  lands  not  under  co¬ 
operative  agreement  with  the  Fish  and  Wildlife  Service  or  state  management  agen¬ 
cies.  With  this  definition  in  mind,  the  words  "general  plan"  were  substituted 
for  "managed."  The  Corps  must  make  this  distinction  so  that  the  FWS  retains 
primary  recreation  management  authority  as  per  the  Upper  Mississippi  Refuge  Act 
and  Refuge  Recreation  Act  on  all  refuge  lands  including  those  under  cooperative 
agreement. 


Finally,  we  believe  that  the  Corps  must  reevaluate  Action  #41  (see  specific 
comments).  The  program  described  in  the  report  is  inadequate  and  unacceptable. 
Considerable  effort  went  into  developing  this  recommendation  and  is  necessary 
for  the  overall  benefit  of  fish  and  wildlife  resources.  Again,  we  would  like 
to  point  out  that  the  District  approved  this  recommendation  as  a  Team  member, 
but  the  recommended  program  falls  far  short  of  actually  implementing  this 
recommendation. 


Specific  Comments  and  Recommended  Changes 


Main  COE 

Report  Action 
#  # 

1  1  Comment:  This  program  should  be  fully  coordinated  with  federal 

and  state  conservation  agencies.  The  FWIC  could  lead  this 
coordination. 
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Change:  Revise  RID  program  to  incorporate  above. 

3  Comment:  The  Intent  of  the  recommendation  was  to  ease  the 
conflicts  between  commercial  navigation  and  recreational 
boaters.  In  essence,  the  program  suggested  by  RID  is  the 
no  action  alternative  considered  by  the  CTWG,  PFWG  and  the 
GREAT  II  Team  and  found  unacceptable. 

Change:  Revise  RID  program  to  meet  the  intent  of  the  recom¬ 
mendation. 

5-8  Comment:  This  recommendation  also  calls  for  special  consider¬ 
ation  to  be  given  to  the  historical  significance  of  each 
structure  and  providing  for  mitigation  of  fish  and  wildlife 
impacts  and  the  needs  of  recreation. 

Change:  Incorporate  above  into  stated  recommendation  and  RID 
program . 

9  Comment;  The  recommendation  also  calls  for  clearly  identifying 
federal  refuges  on  navigation  charts  and  to  develop  individ¬ 
ual  pool  navigation  charts  for  recreational  boaters. 
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Change:  Incorporate  above  into  stated  recomrendation  and  RID 
program . 

10  Comments:  Safety  Items  should  be  of  high  priority.  Hazardous 
situations  need  to  be  rectified  as  soon  as  possible  to 
minimize  the  potential  for  catastrophic  spills. 

Change:  Upgrade  priority  from  low  to  high. 

15  Comment:  RID  program  does  not  meet  the  intent  of  the  recom¬ 

mendation  of  RID  assessing  the  environmental  and  economic 
impacts  of  barge  fleeting  on  the  UMR.  Since  little  is 
known  of  the  impacts  of  this  activity  and  fleeting  appears 
to  be  Increasing  yearly,  this  program  should  have  a  high 
priority. 

Change;  Revise  program  to  show  that  RID  will  take  a  leader¬ 
ship  role  in  accomplishing  these  studies.  Upgrade  priority. 

16  Comment:  "Whose  need  is  proved"  is  a  poor  choice  of  words. 

Change;  Substitute  in  phrase  "that  have  been  shown  to  be 
feasible  and  practicable". 

17  Comment:  Preliminary  disposal  site  plans  must  also  include 

mitigation  requirements  as  stated  in  the  recommendation. 
Although  the  content  of  the  site  plans  may  be  reviewed 
by  the  ORRMT,  the  RID  is  responsible  for  completion  of 
all  disposal  site  plans  in  coordination  with  OSIT. 

Change;  Incorporate  above  into  stated  recommendation  and 
RID  program. 

25  Comment:  Monitoring  of  sites  is  necessary  to  establish 

mitigation  requirement  and  should  have  as  high  a  priority 
as  other  actions  under  this  reconriendation. 

Change:  Upgrade  priority  from  medium  to  high. 

17-26  Comnent:  This  group  of  recommendations  should  also  include 
mitigation  of  all  dredged  disposal  impacts  and  monitoring 
of  mitigation  measures.  (See  Channel  Maintenance  Hand¬ 
book  page  22) 

Change:  Develop  an  RID  program  for  this  reconmendatior. 

27  Comment:  As  we  understand  it,  RID  is  not  currently  working 
under  the  GREAT  II  definition  for  ererge-cy  credgirg^bjt 
is  using  the  one  outlined  in  the  authority  column.  In 
addition,  the  recommendation  calls  for  the  selection  of  a 
disposal  site  in  accordance  with  the  procedures  estab¬ 
lished  In  the  Channel  Maintenance  Handbook. 
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Change:  Incorporate  above  into  stated  recomendatlon,  RID 
program  and  authority. 

8  31  Conment:  Tracing  of  dredged  material  will  require  a  detailed 

pi an-of -action  and  extensive  coordination  with  FWIC. 

Change;  Incorporate  above  into  RID  program. 

8  32  Comment:  This  program  should  be  coordinated  with  OSIT. 

Change:  Incorparate  above  into  RID  program. 

8  33  Comment:  See  action  #31 

Change:  Add  this  program  to  plan-of-action  for  #31. 

8  34  Comment:  We  believe  the  intent  of  the  team  was  to  include  wet¬ 

lands  and  other  unique  habitat  as  sensitive  areas  in  addition 
to  habitat  for  federal  or  state  endangered  and  threatened 
species.  In  addition,  the  program  as  described  must  include 
consultation  under  the  Endangered  Species  Act,  of  1973  as 
amended,  or  state  law,  as  appropriate. 

Change:  Incorporate  wetlands  and  endangered  species  consul¬ 
tation  into  the  program. 

6  36-40  Comment:  This  recommendation  also  includes  the  OSIT  chairman 

as  a  member  of  CARS. 

Change;  Incorporate  above  into  stated  recommendation  and 
program  of  RID. 

8  37  Comment:  RIO  should  make  a  commitment  to  model  development. 

A  sound  analysis  method  is  necessary  to  evaluate  and 
potentially  reduce  recurrent  dredge  sites.  It  is  un¬ 
likely  that  other  "institutions"  will  be  able  to  complete 
their  work  without  COE  funding  support. 

Change:  Incorporate  above  into  RID  program. 

8  39  Comment:  The  RID  program  needs  to  address  proposed  future 

actions  on  this  recommendation.  A  commitment  to  the 
recommendation  associated  with  Action  #37  would  aid  in 
completion  of  this  recommendation. 

Change:  Develop  long-term  plan  for  evaluation  of  recurrent 
dredge  sites  to  determine  if  regulatory  structures  coulo 
reduce  dredging. 

8  40  Comment:  See  Action  #39 

Change:  See  Action  #39 
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8  41  Conment:  The  Intent  of  this  reconmendation  will  not  be 

carried  out  by  the  RID  program.  The  recommendation  applies 
to  more  than  dredging  activities.  It  also  Includes  miti¬ 
gation  of  impacts  from  lock  and  dam  construction  and  wing 
and  closing  dam  construction.  Mitigation  measures  may  in¬ 
clude  notching  of  wing  and  closing  structures,  placing  cul¬ 
verts  In  fixed  portions  of  the  navigation  dams,  and  removing 
dredged  material  from  side  channels  and  backwaters. 

We  are  aware  of  only  one  dredging-impacted  backwater  which 
the  RID  has  corrected  -  RM  582,  Steamboat  Slough.  Further, 
environmental  benefits  of  such  alterations  should  not  be  con¬ 
sidered  minor  since  the  problems  listed  by  the  SCWG  cum- 
mulatively  comprise  2600  acres  of  affected  habitat. 

Change:  Incorporate  above  into  the  stated  recommendation  and 
the  RIO  program  and  Include  coordination  with  the  FWIC 

8  42  Comment:  The  stated  recommendation  is  not  accurate. 

Change:  Add:  "Under  certain  hydraulic  conditions,  the  RID/COE 
may  allow  the  channel  to  fall  below  11-feet  flat  pool." 

8  -  Comment:  Two  actions  to  be  implemented  by  RID  and  contained 

in  the  Channel  Maintenance  Handbook  have  been  omitted.  These 
are: 

1.  RID  participation  in  the  OSIT  as  a  votino  member 
and  providing  technical  data  (pages  9-10). 

2.  RID  commitment  to  revegetation  of  dredged  material 
experiments  (pages  17-18). 

Change:  Add  above  to  action  items  under  Recommendation  8. 

13  47  Comment:  We  support  the  RIO/COE  policy. 

Change:  None 

14  -  Comment:  The  recommendation  calls  for  the  COE  to  assist  in 

coordination  of  user  survey  information. 

Change:  Incopbrate  above  into  RID  program. 

17  49  Comment:  The  main  intent  of  this  recommendation  is  to  co¬ 

ordinate  and  Implement  plans  for  recreational  access  devel¬ 
opment  consistent  with  single-use  and  multiple-use  values. 
Pool  19  Is  to  have  highest  priority.  We  also  believe  that 
this  recommendation  should  have  at  least  a  medium  priority. 

Change:  Incorporate  above  into  stated  recommendation  and 
RID  program.  Upgrade  priority. 

18  50  ConiTtent:  We  question  the  RID  Implementation  cost. 
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Change:  As  appreoriate. 

54  Coiment:  The  Intent  of  this  recomendation  was  for  the  RID 

to  determine  the  contribution  of  streambank  erosion  to 
channel  maintenance  dredging  and  damage  to  recreational 
and  cultural  resource  sites.  Once  this  has  been  deter- 
mineo,  we  agree  that  potential  solutions  need  to  be 
evaluated  on  a  case-by-case  basis.  An  overall  study  is 
necessary  to  pinpoint  problem  areas. 

It  was  our  understanding  at  the  Team  that  no  special 
authorization  is  necessary  for  the  intended  recom¬ 
mendation  since  it  was  associated  with  channel  mainten¬ 
ance. 

Change:  Incorporate  above  into  stated  recommendation  and 
RID  program  and  authorization. 

55  Conment:  This  action  should  be  coordinated  with  FWIC  and 

OSIT  to  establish  a  plan-of-action.  Since  backwaters 
are  being  lost  at  an  alarming  rate,  this  action  should 
be  of  high  priority. 

Change:  Incorporate  above  into  the  RID  program.  Upgrade 
its  priority  to  high. 

Comment:  All  actions  taken  under  this  recormendation  must 
be  fully  coordinated  with  FWIC. 

Change:  Incorporate  above  into  RID  program. 

58  Comment:  This  program  should  be  high  priority  once  fundinc 

and  authorization  is  obtained  under  Recommendation  55. 

Change;  Upgrade  priority  to  high. 

59  Comment:  This  evaluation  should  be  coordinated  with  the 

FWIC. 

Change:  Incorporate  above  into  RID  program. 

60  Cotmient:  This  program  should  be  expanded  to  include  use  of 

silt  from  backwater  if  it  is  shown  to  be  feasible  to  meet 
intent  of  the  Team. 

Change:  Incorporate  above  into  RID  program. 

61  Comment:  We  commend  the  RID's  program  for  this  recommendation 

and  look  forward  to  working  with  you. 

Change:  None 


A-19 


7 


41  62 


42  63 


43  64 
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56 


Comment:  The  final  part  of  this  recommendation  Includes  the 
RID  Initiating  a  research  and  development  program  to 
determine  the  equipment  necessary  to  perform  large  scale 
backwater  alterations. 

Change:  Incorporate  above  into  stated  recommendation  and 
and  RID  program. 

Comment:  The  program  described  here  is  similiar,  in  part, 
to  Pecomroendation  54.  This  matrix  system  and  pilot 
project  should  be  coordinated  with  FWIC  and  approved 
by  ORRMT  before  Implementation. 

Change:  Incorporate  above  into  RID  program. 

Comment:  This  study  is  imperative  to  our  understanding  of 
potential  Impacts  of  winter  navigation  and  should  have 
high  priority.  In  addition,  the  FWMWG  estimated  $1,810,000 
to  accomplish  the  necessary  studies. 

Changed:  Upgrade  priority  and  include  FWMWG  study  costs. 

Comment:  What  steps  will  the  COE  be  takihg  to  see  that  these 
recommendations  are  authorized  by  Congress? 

Change:  Establish  a  RID  program  for  these  recommehdations . 

Comnent:  The  stated  recommendation  does  not  reflect  final 
team  wording.  The  Team  agreed  that  this  recommendation 
was  to  apply  to  COE  general  plan  lanes  not  under  coop¬ 
erative  agreement  with  the  FWS  or  State  management  agen¬ 
cies. 

Change:  Insert  "general  plan"  for  "managed". 

The  RIO  program  should  state  that  authority  will  only  be 
sought  for  those  lands  not  under  cooperative  agreement 
with  the  FWS  or  State  management  agencies. 


Summary 

The  Fish  and  Wildlife  Service  believes  that  the  Rock  Island  District  has 
taken  a  positive  step  forward  in  preparation  of  this  implementation  report. 
However,  due  to  the  comments  outlined  above,  we  are  hesitant  about  giving 
our  full  support  to  this  report.  We  believe  that  these  problems  are  not 
insurmountable,  but  with  continued  coordination  they  can  be  satisfactorily 
resolved.  We  appreciate  the  opportunity  to  comment  on  this  document  and 
look  forward  to  our  continued  cooperation  in  implementing  the  recommendations 
of  the  GREAT  II  Team. 

These  comments  have  been  prepared  under  the  authority  of  and  in  accordance 
with  provisions  of  the  Fish  and  Wildlife  Coordination  Act  (48  Stat.  401,  as 
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a  place  to  grow 

IOWA  DEVELOPMENT  COMMISSION 

250  Jewell  Buiiding-Des  Moines.  Iowa  50309 

Pnone;  (515)  281-3251  Telex:  478^  lA  OEV  COM  OMS 


March  20,  1981 


Colonel  F.  W.  Mueller,  Jr. 

District  Engineer 

L'.  S.  Army  Corps  of  Engineers 

Rock  Island  District 

Clock  Tower  Building 

Rock  Island,  Illinois  61201 

Dear  Colonel  Mueller: 

The  Iowa  Development  Commission  has  consistently  pursued  a  multi-use  approach 
to  the  Mississippi  River.  However,  we  fear  a  delusion  of  transportation 
resources  by  the  U.S.  Corps  of  Engineers  if  Congress  authorizes  multi-project 
purposes  for  the  Corps  on  the  Upper  Mississippi  River.  In  light  of  the  current 
restructuring  of  midwestem  railroads,  water  transportation  represents  a  vital 
concern  to  our  state's  industrial  and  agricultural  economy. 

I  direct  your  attention  to  Section  3,  entitled.  Implementation  Recommendations. 

The  paragraph  entitled  Authorization  indicates  that  Congress  should  be  asked  to 
increase  the  U.S.  Array  Corps  of  Engineers'  authority  to  give,  "equal  consideration 
to  complete  measures  to  benefit  fish  and  wildlife  and  recreational  resources." 

The  Iowa  Development  Coraralsslon  asks  that  the  Corps  of  Engineers  carefully 
reconsiders  this  recommendation.  If  the  Corps  of  Engineers'  authority  were 
expanded,  we  feel  the  transportation,  operating  and  maintenance  budgets,  and 
the  channel  maintenance  program  could  suffer. 

Thank  you  for  this  opportunity  to  comment  on  the  Great  II  Implementatation  Study. 
Sincerely, 


Director 
WJB : ckc 


R«C»tn  0  Wi>Hi«m  j  BMimtivi  Dir*cio' 

Mnili«ti  M  ■w70«r  C  Gm«»>  Vic*  C»«*ifm*"  Doo»»*  Kapoy  S*e»*i*fv  8»*»*  Cftapm*"  Mu^  D  C»*'»  *ob*ft  m  M«i«r 

Mardtii*  f  FofPM  OitwT9  •••<  AeiwW  ScrwcMman  O*rai0  i.  iw*>n*r 
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COMMANDER 

•ECONO  COAIT  GUARD  DISTRICT 
ST.  LOUIS,  MOSOURI  SSWS 

24  March  1961 


Lieutenant  Colonel  Joseph  F.  Manzi 
District  Engineer,  Rock  Island  District 
Clock  Tower  Building 
Rock  Island,  Illinois  61201 


Dear  Colonel  Manzi: 


Thank  you  for  the  opportunity  to  review  and  comment  on  the  Implemen¬ 
tation  Report  for  GREAT  II. 

The  Rock  Island  District  has  assigned  implementation  costs  to  appli¬ 
cable  recommendations.  Of  particular  concern  is  the  amount  listed  for 
implementing  the  channel  maintenance  plan.  The  contents  of  that  plan, 
with  its  associated  cost  increases,  appear  to  have  disproportionate  bene¬ 
fits  for  interests  other  than  commercial  navigation.  While  we  support 
the  expenditure  of  funds  for  other  necessary  purposes,  we  must  call  for 
the  proper  identification  of  cost  and  project  beneficiaries  in  Congres¬ 
sional  budget  requests.  It  is  believed  more  appropriate  that  the  $700,000 
should  appear  as  a  separate  line  item  in  the  Corps  budget  request.  This 
would  be  in  keeping  with  the  GREAT  11  Team  recommendation  for  cost 
allocation  for  all  user/beneficiaries.  This  philosophy  also  has  strong 
DOT  and  administration  support. 

It  is  disappointing  that  construction  of  a  mooring  cell  just  north  of 
Lock  22  has  been  given  a  low  priority.  This  appears  to  be  based  on 
the  fact  that  a  system  wide  study  of  mooring  requirements  for  the  Upper 
Mississippi  River  is  currently  underway.  However,  it  is  felt  that  this 
project  has  been  identified  by  a  study  analysis  of  the  area  as  a  neces¬ 
sary  safety  as  well  as  an  economic  improvement.  Therefore,  the 
project  should  not  be  delayed  as  a  result  of  the  mooring  study.  It  is 
urged  that  the  priority  be  raised  to  high,  and  the  project  be  actively 
supported  by  the  Rock  Island  District. 

I'd  be  glad  to  provide  any  additional  assistance  in  this  vital  matter. 

Please  feel  free  to  call  me  or  my  staff  at  any  time. 


Rear  Admiral,  U.  S.  Coast  Guard 
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Larry  J  Wilson.  Director 

Wallace  State  Office  Bjildmg.  Des  Moines.  Iowa  S0319 
515/281-5146 

An  EQUAL  OPPORTUNITY  Agency 


March  27,  1981 

Joseph  F.  Hanii,  Jr. 

Lt.  Colonel 

Acting  District  Engineer 

U.S.  Army  Engineer  District 

Rock  Island 

Clock  Tower  Building 

Rock  Island,  Illinois  61201 

Dear  Lt.  Colonel  Manzi: 

We  appreciate  the  opportunity  to  review  the  District  Engineer's 
loplementatioa  Report  for  GREAT  II.  Generally  speaking,  the  Iowa 
Conservation  Commission  endorses  the  District  Engineer's  proposed 
actions  to  implement  the  GREAT  II  recommendations.  Coupled  with  an 
effective,  on-going  communication/coordination  effort  such  as  that 
potentially  available  through  the  "On-Going  River  Resource  Management 
Team",  the  proposed  actions  offer  real  hope  for  achieving  a  significant 
portion  of  the  river  system  management  strategy  originally  spelled  out 
as  a  goal  of  GREAT.  Iowa  has  been  and  will  continue  to  be  a  committed 
participant  in  multi-disciplinary  resource  planning  and  management  for 
the  Mississippi  River. 

It  has  been  brought  to  our  attention  that  there  is  some  unrest  among 
GREAT  II  Team  Members  in  regard  to  consolidations  of  Team-approved 
recommendations  to  the  point  where  there  is  a  perceived  change  in 
meaning.  In  order  to  assure  a  positive  and  progressive  atmosphere  at 
this  rather  crucial  juncture  in  GREAT-ielated  endeavors,  I  would  urge 
you  to  modify  the  Implementation  report  to  the  extent  that  each 
recommendation  is  quoted  in  its  entirety. 

Having  co-chaired  the  GREAT  II  effort,  no  one  or  agency  is  any  more 
aware  than  the  RID/COE  of  the  careful  and  thoughtful  efforts  to  develop 
recommendations  capable  of  securing  Team  concensus.  At  the  same  time, 
we  can  appreciate  your  agency's  need  to  develop  a  response  that  truly 
reflects  your  position. 

It  therefore  seems  apparent  to  us  that  the  District  Engineer's  report 
should  convey  each  recommendation  as  it  was  adopted,  with  the  response, 
priority,  justification  statements,  etc.  clearly  representing  the 
RID/COE's  position.  It  is  our  feeling  that  this  type  of  forthright 
approach  will  alleviate  soise  of  the  misgivings  which  might  otherwise 
develop. 


A-24 


federal  Energy  Regulatory  Commission 

Washington,  D.C.  20426 


IN  MEFCn  TO; 


OEPR-DHRA 

Federal  Project  Review 
Implementation  Report 
Great  II  Study,  Upper 
Mississippi  River 


Colonel  F.  W.  Mueller,  Jr.  fcPR  2 

District  Engineer 

Rock  Island  District,  Corps  of  Engineers 

Clock  Tower  Building 

Rock  Island,  Illinois  61201 

Attention:  NCREO-PB 

Dear  Colonel  Mueller: 

This  is  in  response  to  your  letter  of  February  18,  1981,  requesting  our 
review  and  comments  on  the  draft  Implementation  Report  for  Great  II 
Study,  Upper  Mississippi  River  from  Guttenberg,  Iowa  to  Saverton, 

Missouri . 

The  Great  II  Study  Report  is  an  interagency,  state  and  public  cooperation 
report  which  contains  recommended  policies  and  actions  for  the  future 
management  of  water  and  related  land  resources  of  the  Mississ’ppi  River 
from  Guttenberg,  Iowa  to  Saverton,  Missouri,  This  implementation  report 
provides  programs  by  which  the  Rock  Island  District  can  carry  out  recom¬ 
mended  Great  II  actions  in  those  areas  where  the  Corps  of  Engineers  has 
authority  and  responsibility  to  manage  the  river  resou'^ces.  The 
authority  for  the  Great  II  Study  Report  and  this  implementation  report 
is  contained  in  section  117  of  the  Water  Resources  Development  Act  of 
1976  {Public  Law  94-587). 

According  to  the  implementation  report,  studies  are  underway  by  the  Rock 
Island  District  to  determine  the  hydropower  potential  within  the  Great  II 
area.  The  implementation  report  also  mentions  that  non-Federal  interests 
have  applied  for  Federal  Energy  Regulatory  Commission  permits  to  study 
the  feasibility  of  hydropower  development  at  Federal  lock  and  dam 
structures. 
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The  attached  table  summarizes  the  TERC  preliminary  permit  data  for  pro¬ 
posed  hydroelectric  power  projects  utilizing  existing  Federal  locks  and 
dams  on  the  Mississippi  River  between  Guttenberg,  Iowa  and  Saverton, 
Missouri.  If  you  need  additional  Information  concerning  these  FERC 
preliminary  permits,  coordination  should  be  made  with  Mr.  Lawrence  F. 
Coffin,  Regional  Engineer,  Federal  Energy  Regulatory  Commission,  31st 
Floor,  Federal  Building,  230  South  Dearborn  Street,  Chicago,  Illinois 
60604.  His  telephone  number  Is  FTS8-353-6173. 


Sincerely,  / 

william  U.  Lindsay,  Director 
Office  of  Electric  Power  Regulation 


Attachment 
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RID  RESPONSES  TO  REVIEW  COMMENTS 


IMPLEMENTATION  REPORT  FOR  GREAT  II  STUDY 
UPPER  MISSISSIPPI  RIVER 

APPENDIX  B 

RID  RESPONSES  TO  REVIEW  COMMENTS 

TABLE  OF  CONTENTS 


Item 


NCRED-PB  Letter  to  Director,  Missouri  Department  of 
Conservation,  dated  22  May  1981 

NCRED-PB  Letter  to  Chief  Engineer,  Missouri  Highway  and 
Transportation  Commission,  dated  22  May  1981 

NCRED-PB  Letter  to  US  Department  of  Agriculture,  Soil 
Conservation  Service,  Wisconsin  Office,  dated 
22  May  1981 

NCRED-PB  Letter  to  District  Director,  State  of  Wisconsin, 
Department  of  Natural  Resources,  dated  22  May  1981 

NCRED-PB  Letter  to  Director,  Iowa  Department  of  Transportation, 
dated  22  May  1981 

NCRED-PB  Letter  to  Area  Manager,  US  Department  of  the 
Interior,  Fish  and  Wildlife  Service,  dated  22  May  1981 

NCRED-PB  Letter  to  Director,  Iowa  Development  Commission, 
dated  22  May  1981 

NCRED-PB  Letter  to  Commander,  Second  Coast  Guard  District, 
dated  22  May  1981 

NCRED-PB  Letter  to  Director,  Iowa  Conservation  Commission, 
dated  22  May  1981 

NCRED-PB  Letter  to  Director,  Federal  Energy  Regulatory 
Commission,  dated  22  May  1981 
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NCRED-PB 


department  of  the  army 

ROCK  ISLAND  DISTRICT.  CORPS  OF  ENSINECRS 
CLOCK  TOWER  BUILDING 
ROCK  ISLAND.  ILLINOIS  61201 


It  MAY  iset 


Mr.  Larry  R.  Gale,  Director 
Missouri  Department  of  Conservation 
P.O.  Bo*  180 

Jefferson  City,  Missouri  85102 


Dear  Mr.  Gale; 

I  appreciate  your  review  comments  on  the  Draft  Implementation  Report  for  the 
GREAT  II  Study  and  Intend  to  Incorporate  appropriate  review  comments  from  your 
agency  to  help  strengthen  our  final  report.  The  Final  Implementation  Report  Is 
scheduled  to  be  distributed  In  June  1981  along  with  the  North  Central  Division 
Engineer's  Public  Notice.  Due  to  the  closeness  of  report  finalization  dates 
for  the  GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover  both 
GREAT  I  and  GREAT  II. 


In  regard  to  your  specific  comments,  I  am  making  the  following  responses 
corresponding  to  your  numbered  Items. 

1.  The  Rock  Island  District  does  not  feel  the  conflicts  between  commercial 
navigation  and  recreational  boaters  Is  exceptional.  The  .District  would  be 
willing  to  conduct  a  survey  at  one  lock  If  this  action  was  Initiated  through 
River  Resources  Coordinating  Team  (RRCT),  formerly  the  Ongoing  River  Resource 
Management  Team  (ORRMT). 


2.  Noted. 

3.  Noted. 


4.  The  Rock  Island  District  will  cooperate  In  the  collection  of  data 
needed  to  evaluate  the  Impacts  of  fleeting. 

5.  Noted. 


6.  Implementation  priority  will  remain  Medium  since  monitoring  of  sites 
will  be  contingent  on  availability  of  funds. 


7.  Noted. 


8. 


Noted. 
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9 .  Vo  red . 

10.  Noted. 

11.  Noted. 

12.  The  Implementation  priority  for  Recommendation  37  haa  been  changed 
from  Medium  to  High. 

13.  Noted. 

14.  Implementation  priority  will  remain  Low, 

15.  The  Rock  Island  District  has  recommended  that  they  initiate  an 
environmental  study  effort  with  a  "minimum"  of  5  years  with  a  funding  level  of 
approximately  $200,000  each  year. 

Ih.  Noted. 

17.  The  Rock  Island  District  has  endorsed  Recommendations  55  and  56,  but 
the  District  is  not  the  appropriate  level  to  seek  Implementation  of  these 
recommendations.  Recommendations  for  policy  changes  of  this  type  will  be 
considered  In  the  preparation  of  the  North  Central  Division's  submission  to 
the  Array  Civil  Works  Legislative  Program. 

Of  the  69  recommended  Rock  Island  District  actions  In  the  Draft  Implementation 
Report,  36  are  In  the  High  Implementation  priority  category.  The  Rock  Island 
District  has  recommended  that  these  High  prioritized  programs  be  approved  and 
funded  on  an  orderly  basis  to  provide  full  Implementation  by  1986.  It  Is  my 
belief  that  this  positive  approach  Is  a  tremendous  step  forward  In  the  Imple¬ 
mentation  of  GREAT  II  recommendations. 

Sincerely, 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Mark  Laustrup 

Missouri  Department  of  Natural  Resources 
P.O.  Box  1368 

Jefferson  City,  Missouri  65101 
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Mr.  Robert  N.  Hunter,  Chief  Engineer 
Missouri  Hlghwsy  end  Transportation 
Conrailsslon 
P.O.  Box  270 

Jefferson  City,  Missouri  65102 


Dear  Mr.  Hunter: 


Thank  you  for  taking  the  tine  to  review  and  coisment  on  the  Rock  Island  District's 
Draft  Implementation  Report  for  the  GREAT  II  Study. 

I  agree  that  the  establishment  of  an  Ongoing  River  Resources  Management  Team 
(ORRMT)  can  provide  the  opportunity  for  future  cooperation  among  Federal  and 
state  agencies  on  river  resource  management  Issues.  To  this  end,  I  have 
appointed  a  representative  from  our  Operations  Division  to  actively  co-chalr, 
with  the  State  of  Iowa,  the  ORRMT.  The  first  meeting  of  the  ORRMT  was  held  on 
18  May  1981.  At  that  meeting,  the  name  was  changed  to  the  River  Resources 
Coordinating  Team  (RRCT). 

The  Final  Implementation  Report  for  the  GREAT  II  Study  Is  scheduled  to  be 
distributed  In  June  1981  along  with  the  North  Central  Division  Engineer's  Public 
Notice.  Due  to  the  closeness  of  report  final Iratlon  dates  for  the  GREAT  I  and  11 
Implementation  Reports,  the  Public  Notice  will  cover  both  GREAT  I  and  GREAT  II. 


Sincerely, 


JOSEPH  F.  MANZI,  Jr. 

LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Mark  Laustrup 
Missouri  Department  of  Natural 
Resources 
P.O,  Box  1388 

Jefferson  City,  Missouri  65101 
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Mr.  Robert  N.  Cheethao,  Jr. 
US  Department  of  Agriculture 
Soil  Conservation  Service 
4601  Hammersley  Road 
Madison,  Wisconsin  53711 


Dear  Mr.  Cheetham: 

I  appreciate  your  review  comments  on  the  Draft  Implementation  Report  for  the 
GREAT  II  Study.  The  Final  Implementation  Report  Is  scheduled  to  be  distributed 
In  June  1981  along  with  the  North  Central  Division  Engineer's  Public  Notice. 

Due  to  the  closeness  of  report  finalization  dates  for  the  GREAT  1  and  II 
Implementation  Reports,  the  Public  Notice  will  cover  both  GREAT  I  and  GREAT  II. 

Insofar  as  your  specific  comments,  the  Rock  Island  District  does  not  feel  they 
can  schedule  Medium  and  Low  priority  items  at  this  time.  The  Rock  Island  District 
has  recommended  that  the  High  prioritized  programs,  36  of  a  total  of  69  that  the 
Rock  Island  District  has  lead  agency  responsibility  for  Implementing,  be  approved 
and  funded  on  an  orderly  basis  to  provide  full  Implementation  by  1986.  It  is 
my  belief  that  this  positive  approach  Is  a  tremendous  step  forward  In  the 
Implementation  of  GREAT  II  recommendations. 

It  should  be  clear  from  the  Draft  Implementation  Report  date  (February  1981)  that 
the  costs  are  1981  and,  therefore,  each  page  does  not  have  to  be  footnoted 
stating  that  the  costs  are  1981  dollar  values. 


Sincerely, 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 
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Mr.  Douglas  W.  Morrlssette 
District  Director 
State  of  Wisconsin 
Department  of  Natural  Resources 
3911  Fish  Hatchery  Road 
Madison,  Wisconsin  53711 


Dear  Mr.  Morrlssette: 

Thank  you  for  taking  the  time  to  review  and  comment  on  the  Rock  Island 
District's  Draft  Implementation  Report  for  the  QlEAT  II  Study.  I  Intend  to 
Incorporate  appropriate  review  comments  from  your  agency  to  help  strengthen  our 
final  report. 

In  regard  to  your  general  comments,  I  am  making  the  following  responses: 

1.  Emphasis  of  the  GREAT  II  Team  was  placed  on  Channel  Maintenance  and 
Coordination  activities.  Of  the  69  recommended  Rock  Island  District  actions  In 
the  Draft  Implementation  Report,  28  are  In  the  Channel  Maintenance  area  and 

3  are  In  the  Coordination  area.  Of  these  31  actions,  26  are  High  priority 
Items.  Subject  to  the  availability  of  funds.  It  Is  the  District's  Intention  to 
Implement  all  High  priority  Items  within  a  5-year  time  frame  or  by  FY  86.  I 
believe  this  Is  a  tremendous  step  forward  In  the  Implementation  of  GREAT  II 
recommendations . 

2.  Noted.  Channel  Maintenance  recommended  pilot/demonstration  programs 
are  In  the  High  Implementation  priority  category. 

3.  Noted. 

4.  The  Intent  of  the  Draft  Implementation  Report  was  not  to  reproduce 
GREAT  II  products  but  rather  to  summarize  GREAT  II  recommendations  that  the 
Corps,  In  particular  the  Rock  Island  District,  was  Identified  as  having  lead 
agency  responsibility  for  implementation.  With  this  In  mind,  the  final  docu¬ 
ment  will  be  modified  to  reflect  GREAT  II  wording  where  applicable. 

5.  On-slte  Inspection  Team  participation  and  disposal  site  re^egetatlon 
have  been  Incorporated  Into  the  final  report.  The  Rock  Island  Dist.xct  has 
endorsed  the  recommendation  calling  for  Congress  to  Increase  the  US  Army  Corps 
of  Engineers  funding  and  authority  to  give  equal  consideration  to  complete 
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aeasures  to  benefit  fish  and  wildlife  and  recreation  resources.  The  District 
Is  not,  however,  the  appropriate  level  to  seek  Implementation  of  this 
recommendation.  Recommendations  for  policy  changes  of  this  type  will  be 
considered  In  the  preparation  of  the  North  Central  Division's  submission  to  the 
Army  Civil  Works  Legislative  Program. 

6.  The  Corps  has  the  authority  to  purchase  rights  or  land  for  the  place¬ 
ment  of  dredged  material. 

7.  Noted. 

8.  Noted. 

9.  Noted. 

10.  The  Final  Implementation  Report  for  the  GREAT  II  Study  Is  scheduled  to 
be  distributed  In  June  1981  along  with  the  North  Central  Division  Engineer's 
Public  Notice.  Due  to  the  closeness  of  report  finalization  dates  for  the  GREAT  I 
and  II  Implementation  Reports,  the  Public  Notice  will  cover  both  GREAT  I  and 
GREAT  II. 

Responses  to  your  specific  comments  are  keyed  to  the  Corps  of  Engineers  recom¬ 
mended  action  numbers  and  are  as  follows: 

1.  This  action  Item  does  "not"  assume  structural  modification.  Studies 
will  be  conducted  to  determine  best  overall  solution. 

3.  The  Rock  Island  District  does  not  feel  the  conflicts  between  commercial 
navigation  and  recreational  boaters  la  exceptional.  The  District  would  be 
willing  to  conduct  a  survey  at  one  lock  If  this  action  was  Initiated  through 
the  River  Resources  Coordinating  Team  (RRCT),  formerly  the  Ongoing  River  Resource 
Management  Team  (ORRMT). 

1-8.  Consideration  of  environmental  and  recreational  effects  applies  to 
structural  measures  (Items  5-8).  These  considerations  will  be  addressed 
through  the  RRCT  in  developing  plans  for  structural  measures. 

6.  Comment  Is  confusing.  Present  legislation  requires  a  cost-sharing 
sponsor . 


10.  Priority  unchanged;  remains  Low. 

16.  If  riverine  disposal  Is  shown  to  be  an  acceptable  practice,  designated 
primary  sites  could  change.  Thus,  there  Is  a  question  as  to  whether  the  sites 
should  be  used. 

17.  Coordination  comment. 

25.  Priority  unchanged;  remains  Medium.  Monitoring  of  disposal  sites  to 
document  the  Impact  on  fish  and  wildlife  resources  will  be  contingent  on 
availability  of  funds. 
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Unnumbered.  Mitigation  program  Incorporated  Into  final  report. 

27.  Program  changed  to  read  "The  Rock  Island  District  supports  the  recom¬ 
mended  wording  and  Is  currently  providing  the  required  Information  In 
agreement  with  Section  404(t),  dean  Water  Act  of  1977." 

28.  Noted. 

29.  Coordination  comment. 

30.  The  Rock  Island  District  Implementation  cost  of  $8,000  is  only  to 
evaluate  the  St.  Paul  District's  mechanical  equipment  contracting  efforts. 
Action  Item  16  covers  the  action  the  District  Intends  to  take  to  allow  disposal 
In  primary  sites. 

31.  32,  and  33.  Coordination  comment.  Investigation  called  for  In  action 
Item  33  will  be  done  In  the  High  priority  time  frame;  not  necessarily  In  1981. 

34.  Program  changed  to  Include  "fragile  wetlands,  backwaters,  and  lowland 
habitats." 


35.  Noted. 

37.  The  Rock  Island  District  does  not  plan  to  make  a  commitment  to  model 
development.  Program  outline  Is  Intended  to  be  a  positive  approach  as  to  what 
Che  Rock  Island  District  can  do. 

38.  As  program  indicates,  study  results  of  the  CREAT  II  Wing  Dam 
Classification  Study  and  the  Wing  Dam  Notching  Study  will  be  Included  In  any 
"decision"  to  repair,  alter,  or  construct  training  or  revetment  structures. 
Money  for  actual  construction  work  Is  Included  In  action  Item  40. 

39.  Concerns  are  addressed  In  action  Item  40. 

40.  Priority  unchanged;  remains  Medium. 

41.  Wording  of  recommendation  and  Implementation  program  changed  In  the 
final  report. 

42.  Added  "Under  certain  hydraulic  conditions,  the  Rock  Island  District 
may  allow  the  channel  to  fall  below  11  feet  flat  pool"  to  recommendation. 

Unnumbered.  (Recommendation  9)  Coordination  comment. 

46.  Priority  unchanged;  remains  Low. 

49.  The  only  action  Item  specified  for  the  Rock  Island  District  In  the 
GREAT  II  Main  Report  is  at  L/D  #11.  Priority  unchanged;  remains  low. 
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52.  Coordination  coanaent. 

54.  No  change  to  prograai.  The  Rock  Island  District  does  not  acknowledge 
a  cause  and  effect  relationship  between  bank  erosion  and  dredging. 

55.  Priority  changed  from  Medium  to  High. 

57.  Noted. 

58.  Priority  unchanged;  remains  Medium. 

61.  Noted. 

62.  Priority  unchanged;  remains  Medium. 

64.  Priority  unchanged;  remains  Medium. 

70.  Noted. 

71.  Noted. 

73.  Priority  unchanged;  remains  Low. 

Unnumbered.  (Hecommendatlons  55  and  56)  Noted.  The  Draft  Implementation 
Report  only  covers  Rock  Island  District  actions. 

Throughout  the  GREAT  II  Study,  the  Rock  Island  District's  voting  member 
attempted  to  play  a  positive  role  during  the  formulation  of  recommendations  and 
did  not  vote  against  any  recommendations  where  we  could.  In  good  faith,  take 
some  positive  action  for  implementation.  This  philosophy  was  carried  over  to 
the  programs  listed  In  the  Implementation  Report.  We  feel  we  have  prepared  an 
action  program  which  seta  priorities  and  gives  an  outline  of  our  Implementation 
plans  consistent  with  our  obligations  and  financial  restraints. 

Sincerely, 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 

Copy  Furnished: 

Dr.  David  Kennedy 
Wisconsin  Department  of  Nicural 
Resources 

State  Office  Building 
3550  Mormon  Coulee  Road 
LaCrosae ,  Wisconsin  54601 
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Mr.  Raymond  L.  Kassel.  Dtrector 
Department  of  Transportation 
800  Lincoln  Way 
Ames.  Iowa  50010 


Dear  Kassel: 


Thank  you  for  taking  the  time  to  review  and  comment  on  the  Rock  Island 
District's  Draft  Implementation  Report  for  the  GREAT  II  Study. 

The  $700,000  per  year  cost  for  Implementing  the  Channel  Maintenance  Plan  is 
mainly  associated  with  state  requirements  which  are  predominantly  environmental 
concerns . 


Tour  opposition  to  Recommendation  55  calling  for  Congress  to  Increase  the 
DS  Army  Corps  of  Engineers*  authority  to  give  "equal  consideration  to  complete 
measures  to  benefit  fish  and  wildlife  and  recreational  resources"  Is  noted. 

This  recommendation  Is  a  GREAT  II.  and  not  a  Corps  of  Engineers, 
recommendation.  During  the  course  of  the  GREAT  II  Study,  the  Rock  Island 
District's  voting  member  attempted  to  play  a  positive  conciliatory  role  during 
the  formulation  of  recommendations.  The  Rock  Island  District  has  endorsed  this 
recommendation  but  the  District  Is  not  the  appropriate  level  to  seek  Implemen¬ 
tation  of  this  recommendation.  Recommendations  for  policy  changes  of  this  type 
will  be  considered  In  the  preparation  of  the  North  Central  Division  submission 
to  the  Army  Civil  Marks  Legislative  Program. 

The  Final  Implementation  Report  for  the  GREAT  II  Study  Is  scheduled  to  be 
distributed  In  June  1981  along  with  the  North  Central  Division  Engineer’s 
Public  Notice.  IXie  to  the  closeness  of  report  finalization  dates  for  the 
GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover  both 
GREAT  I  and  GREAT  II. 


Sincerely, 


JOSEPH  F.  MANZI,  Jr. 

LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Kevin  Szcodronskl 
Iowa  Conservation  Commission 
Wallace  State  Office  Building 
Des  Moines,  Iowa  50319 
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Hr.  Tom  A.  Saunders,  Area  Manager 
US  Department  of  the  Interior 
Flah  and  Wildlife  Service 
2701  Rockcreek  Parkway,  Suite  106 
North  Kansas  City,  Missouri  64116 


Dear  Mr.  Saunders: 

I  appreciate  your  review  comments  on  the  Draft  Implementation  Report  for  the 
GREAT  II  Study  and  Intend  to  Incorporate  appropriate  review  comments  from  your 
agency  Co  help  strengthen  our  final  report.  The  Final  Implementation  Report  Is 
scheduled  Co  be  distributed  in  June  1981  along  with  the  North  Central  Division 
Engineer's  Public  Notice.  Due  to  the  closeness  of  report  finalization  dates 
for  the  GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover 
both  GREAT  I  and  GREAT  II. 

The  Intent  of  the  Draft  Implementation  Report  was  not  to  reproduce  GREAT  II 
products  but  rather  to  summarize  GREAT  II  recommendations  that  the  Corps,  in 
particular  the  Rock  Island  District,  was  identified  as  having  lead  agency 
responsibility  for  Implementation.  With  this  in  mind,  the  final  document 
will  be  modified  to  reflect  GREAT  II  wording  vdiere  applicable.  Insofar  as 
coordination  Is  concerned,  the  Rock  Island  District  programs  do  not  specifi¬ 
cally  address  coordination  because  It  Is  our  belief  that  coordination  will  be 
accomplished  through  the  River  Resources  Coordinating  Team  (RRCT) ,  formerly  the 
Ongoing  River  Resource  Management  Team  (ORRMT),  and,  therefore,  would  be 
redundant  to  spell  out  In  the  various  Implementation  programs. 

Emphasis  of  the  GREAT  II  Team  was  placed  on  Channel  Maintenance  and 
Coordination  activities.  Of  the  69  recommended  Rock  Island  District  actions  in 
the  Draft  Implementation  Report,  28  are  In  the  Channel  Maintenance  area  and  3 
are  In  the  Coordination  area.  Of  these  31  actions,  26  are  High  priority  Items. 
Subject  to  the  availability  of  funds.  It  is  the  District's  Intention  to  Imple¬ 
ment  all  High  priority  items  within  a  5-year  time  frame  or  by  FY  86.  I  believe 
this  Is  a  tremendous  step  forward  In  the  Implementation  of  GREAT  II 
recommendations . 

Throughout  the  GREAT  II  Study,  the  Rock  Island  District's  voting  member 
attempted  to  play  a  positive  role  during  the  formulation  of  recommendations  and 
did  not  vote  against  any  recommendations  where  we  could.  In  good  faith,  take 
some  positive  action  for  Implementation.  This  philosophy  Ms  carried  over  to 


B-10 


NCRED-PB 

Mr.  Tom  A.  Saunders 


u  m  ttti 


the  programs  listed  In  the  Implementation  Report.  We  feel  we  have  prepared  an 
action  program  which  sets  priorities  and  gives  an  outline  of  our  Implementation 
plans  consistent  with  our  obligations  and  financial  restraints. 

Recommendations  55  and  56  have  been  reworded  to  reflect  GREAT  II  approved 
wording. 

In  regard  to  ^our  specific  comments,  I  am  making  the  following  responses 
corresponding  to  the  Corps  of  Engineers  recommended  action  numbers: 

1.  No  change  to  program;  coordination  to  be  obtained  through  the  RRCT. 

3.  The  Rock  Island  District  does  not  feel  Che  conflicts  between  commer¬ 
cial  navigation  and  recreational  boaters  Is  exceptional.  The  District  would 
be  willing  to  conduct  a  survey  at  one  lock  If  this  action  was  Initiated  through 
the  RRCT. 

5-8.  In  developing  plans  for  structural  measures,  the  special  considera¬ 
tion  Co  be  given  to  the  historical  significance  of  each  structure  and  providing 
for  mitigation  of  fish  and  wildlife  Impacts  and  the  needs  of  recreation  will  be 
addressed  through  the  RRCT. 

9.  Indicated  program  only  represents  an  outline  of  the  Implementation 
plan  and  Is  not  Intended  to  cover  everything  that  might  be  contained  on  the 
updated  navigation  charts. 

10.  Priority  unchanged;  remains  Low. 

15.  No  change  to  program.  Program  outlined  Is  Intended  to  be  a  positive 
approach  as  to  what  the  Rock  Island  District  can  do.  Priority  unchanged; 
remains  Medium. 

16.  Substitute  phrase  Incorporated  Into  final  report. 

17.  Suggested  change  Incorporated  Into  final  report. 

25.  Priority  unchanged;  remains  Medium.  Monitoring  of  disposal  sites  to 
document  the  Impact  on  fish  and  wildlife  resources  will  be  contingent  on 
availability  of  funds. 

17-26.  Mitigation  program  Incorporated  Into  final  report. 

27.  Program  changed  to  read  "The  Rock  Island  District  supports  the  recom¬ 
mended  wording  and  is  currently  providing  the  required  Information  In  agreement 
with  Section  404(t),  Clean  Water  Act  of  1977." 

31.  Coordination  comment. 

32.  Coordination  comment. 
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33.  Coordlnatioo  coaaent. 

34.  Prograa  changed  co  Include  'fragile  Metlands,  baclcimters,  and  lowland 
habltata." 

36-40.  Detail;  not  necessary  to  Incorporate  Into  prograa. 

37.  The  RocV  Island  District  does  not  plan  to  make  a  commitment  to  model 
development.  Prograa  outlined  Is  Intended  to  be  a  positive  approach  as  to  what 
the  Rock  Island  District  can  do. 

39.  Concerns  are  addressed  In  action  Item  40. 

40.  This  program  does  cover  proposed  future  actions  associated  with 
recurrent  dredge  sites  identified  by  the  Dredging  Requirements  Work  Group. 

41.  Wording  of  recommendation  and  Implementation  program  changed  In  the 
final  report. 

42.  Added  Under  certain  hydraulic  condltlonst  the  Rock  Island  District 
nay  allow  the  channel  to  fall  below  11  feet  flat  pool"  to  recosmendatlon. 

Unnumbered.  (Recommendation  8}  Recommendation  and  programs  covering  the 
Rock  Island  District  participation  on  the  On-slte  Inspection  Team  (OSIT)  as  a 
voting  member  and  the  revegetatlon  of  dredged  material  experiments  Incorporated 
Into  the  final  report. 

47 .  Noted . 

Unnumbered.  (Recommendation  14)  No  change  to  program;  the  Rock  Island 
District  will  assist  In  coordination  through  the  RRCT. 

49.  The  only  action  Item  specified  for  the  Rock  Island  District  In  the 
GREAT  II  Main  Report  Is  at  L/D  #11. 

50.  The  Implementation  cost  for  this  program  should  have  been  $30,000; 
final  report  changed  accordingly. 

54.  No  change  to  program.  The  Rock  Island  District  does  not  acknowledge 
a  cause  and  effect  relationship  between  hank  erosion  and  dredging.  The  Rock 
Island  District  has  the  authority  to  do  streambank  erosion  protection  only  If 
it  Is  associated  with  the  9-foot  navigation  project. 

55.  Priority  changed  from  Medium  to  High.  No  change  to  program; 
coordination  comment. 

Unnumbered.  (Recoaacndatlon  41)  Coordination  comment. 

38.  Priority  unchanged;  remains  Medium. 


NCRED-PB 

Mr.  Tom  A.  Saunders 

59.  Coordination  comment. 


It  Mk't  tset 


60.  Suggested  change  Incorporated  Into  Rock  Island  District  program. 

62.  Recommendation  and  program  covering  the  initiation  of  a  research  and 
development  program  to  determine  the  equipment  necessary  to  perform  large  scale 
backwater  alterations  Incorporated  Into  final  report. 

63.  Coordination  comment. 


64.  Priority  unchanged;  remains  Medium.  Implementation  cost  Is  best 
Rock  Island  District  estimate  covering  a  "minimum"  of  5-year  study 
effort  with  a  funding  level  of  approximately  $200,000  each  year. 

Unnumbered.  (Recommendations  55  and  56)  The  Rock  Island  District  has 
endorsed  these  recommendations,  but  the  District  Is  not  the  appropriate  level 
to  seek  Implementation  of  these  recommendations.  Recommendations  for  policy 
changes  of  this  type  will  be  considered  In  the  preparation  of  the  North  Central 
Division's  submission  to  the  Army  Civil  Works  Legislative  Program. 


Sincerely, 


Trtocmi  r"  UA^T'TT  T-.. 


JOSEPH  F.  MANZI,  Jr. 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Tom  Groutage 

US  Fish  and  Wildlife  Service 

Spencer  Building 

1830  Second  Avenue 

Rock  Island,  Illinois  61201 
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DEPARTMENT  OF  THE  ARMY 
ROCK  ISLAND  DISTRICT.  CORPS  OF  ENGINEERS 
CLOCK  TOWER  BUILDING 
ROCK  ISLAND.  ILLINOIS  61201 


tt  MAY  t9«< 


Mr.  Wllllan  J.  BesCmann,  Director 
Iowa  Development  Commission 
250  Jewett  Building 
Des  Moines,  Iowa  50309 


Dear  Mr.  Bestmann: 

Thank  you  for  taklnp,  the  time  to  review  and  comment  on  the  Rock  Island 
District's  Draft  Implementation  Report  for  the  GREAT  II  Study. 

Insofar  as  your  concern  addressed  In  Section  3  and  more  specifically  covered  by 
Recommendation  55  on  page  28  of  the  Draft  Implementation  Report,  this  recommen¬ 
dation  calling  for  Congress  to  Increase  the  US  Army  Osrps  of  Engineers’ 
authority  to  give  "equal  consideration  to  complete  measures  to  benefit  fish  and 
wildlife  and  recreational  resources"  is  a  GREAT  II,  not  a  Corps  of  Engineers, 
recommendation.  During  the  course  of  the  GREAT  II  Study,  the  Rock  Island 
District's  voting  member  attempted  to  play  a  positive  conciliatory  role  during 
the  formulation  of  recommendations.  The  Rock  Island  District  has  endorsed  this 
recommendation,  hut  the  District  Is  not  the  appropriate  level  to  seek 
Implementation  of  this  recommendation.  Recommendations  for  policy  changes  of 
this  type  will  be  considered  In  the  preparation  of  the  North  Central  Division 
submls.slon  to  the  Army  Civil  Works  Legislative  Program. 

The  Final  Implementation  Report  for  the  GREAT  II  Study  Is  scheduled  to  be 
distributed  In  June  1981  along  with  the  North  Central  Division  Engineer's 
Public  Notice.  Due  to  the  closeness  of  report  finalization  dates  for  the 
GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover  both 
GREAT  I  and  GREAT  II. 

Sincerely, 


Copy  Furnished: 

Mr.  Kevin  SzcodronskI 
Iowa  Conservation  Commission 
Wallace  State  Office  Building 
Deg  Moines,  Iowa  5031® 


JOSEPH  F.  MANZI,  Jr. 

LTC,  Corps  of  Engineers 
Acting  District  Engineer 
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DEPARTMENT  OF  THE  ARMY 
ROCK  ISLAND  DISTRICT.  CORPS  OF  ENGINEERS 
CLOCK  TOWER  BUILDING 
ROCK  ISLAND.  ILLINOIS  61201 


22  MAY  1904 


Rear  Admiral  N.  C.  Venzke 
Comander 

Second  Coast  Guard  District 

1A30  Olive  Street 

St.  Louis,  Missouri  63103 


Dear  Admiral  Venzke: 

Thank  you  for  takinR  the  tine  to  review  and  comment  on  the  Rock  Island 
District's  Draft  Implementation  Report  for  the  GREAT  II  Study. 

The  $700,000  per  year  coat  for  Implementing  the  Channel  Maintenance  Plan  Is 
mainly  associated  with  state  requltements  lAvich  are  predominantly  environmental 
concerns.  Fiscal  year  1983  Is  targeted  as  the  Initial  year  for  these  major 
funding  Increases.  For  the  FT  1983  budget  submission,  a  separate  line  Item 
will  be  used  for  this  $700,000  budget  request  Item. 

The  construction  of  a  mooring  cell  just  north  of  Lock  22  has  been  changed  to 
Medium  priority.  The  need  for  the  mooring  cell  will  be  Included  In  the  studies 
to  be  accomplished  in  the  program  for  Recommended  Action  No.  1  In  the  Draft 
Implementation  Report. 

The  Final  Implementation  Report  for  the  GREAT  II  Study  Is  scheduled  to  be 
distributed  In  June  1981  along  with  the  North  Central  Division  Engineer's 
Public  Notice.  Due  to  the  closeness  of  report  finalization  dates  for  the 
GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover  both 
GREAT  I  and  GREAT  II. 

Sincerely, 

^  JOSEPH  F.  MANZI,  JrV-'' 

LTC,  Corps  of  Engineers 
Acting  District  Engineer 

Copy  Furnished: 

Captain  Richard  Walton 
Second  Coast  Guard  District 
1430  Olive  Street 
St.  Lonla,  Missouri  63103 
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DEPARTMENT  OF  THE  ARMY 
ROCK  ISLAND  DISTRICT  CORPS  OF  ENGINEERS 
CLOCK  TOWER  BUILDING 
ROCK  ISLAND.  ILLINOIS  61201 

22  way  tao< 


Mr.  Larry  J.  Wilson^  Director 
Iowa  Conservation  Coramlsston 
Wallace  State  Office  Building 
Des  Moines,  Iowa  50319 


Dear  Mr.  Wilson: 

I  appreciate  your  review  comments  on  the  Draft  Implementation  Report  for  the 
GREAT  IT  Study  and  Intend  to  Incorporate  appropriate  review  comments  from  your 
agency  to  help  strengthen  our  final  report.  The  Final  Implementation  Report  is 
scheduled  to  be  distributed  In  June  1981  along  with  the  North  Central  Division 
Engineer's  Public  Notice.  Due  to  the  closeness  of  report  finalization  dates 
for  the  GREAT  I  and  II  Implementation  Reports,  the  Public  Notice  will  cover  both 
GREAT  I  and  GREAT  II. 

The  Draft  Implementation  Report  sets  priorities  and  gives  an  outline  of  the 
Rock  Island  District's  implementation  plans.  The  Rock  Island  District  has 
recommended  that  the  High  prioritized  programs,  36  of  a  total  of  69  that  the 
Rock  Island  District  has  lead  agency  responsibility  for  Implementatlng ,  be 
approved  and  funded  on  an  orderly  basis  to  provide  full  Implementation  by  1986. 
It  Is  ray  belief  that  this  pxssltlve  approach  is  a  tremendous  step  forward  in  the 
Implementation  of  GREAT  II  recommendations. 

The  Iowa  Conservation  Commission  should  have  been  more  specific  in  their  letter 
where  they  perceive  changes  In  the  meaning  of  adopted  GREAT  II  recommendations. 
The  Intent  of  the  Implementation  Report  was  not  to  reproduce  GREAT  II  products 
but  rather  to  summarize  GREAT  II  recommendations  that  the  Corps,  In  particular 
the  Rock  Island  District,  was  Identified  as  having  lead  agency  responsibility 
for  Implementation.  With  this  In  mind,  the  final  document  will  be  modified  to 
reflect  GREAT  II  wording  where  applicable. 


Sincerely, 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Kevin  Szcodronskl 
Iowa  Conservation  Commission 
Wallace  State  Office  Building 
Des  Moines,  Iowa  50319 
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DEPARTMENT  OF  THE  ARMY 
ROCK  ISLAND  DISTRICT,  CORRS  OF  CNOINCCRS 
CLOCK  TOWER  BUILDING 
ROCK  ISLAND.  ILLINOIS  61201 


ft  KKY  tsai 


Mr.  Wllllan  W.  Llndsa}',  Director 
Federal  Energy  Regulatory  Comlsalon 
Office  of  Electric  Power  Regulation 
dTTNi  OEPR-DHRA 
Waahlngton,  DC  20426 


Dear  Mr.  Lindsay: 

I  appreciate  your  review  of  the  Draft  Inplementatlon  Report  for  the  GREAT  II 
Study  and  the  furnishing  of  a  table  sumoarlalng  the  Federal  Energy  Regulatory 
Coimlsslon's  prellnlnary  permit  data  for  proposed  hydropower  projects  utilising 
existing  Federal  locks  and  dans  along  the  GREAT  II  reach  of  the  Mississippi 
River. 

The  Final  Inplementatlon  Report  for  the  GREAT  II  Study  Is  scheduled  to  be 
distributed  In  June  1981  along  with  the  North  Central  Division  Engineer's  Public 
Notice.  Due  to  the  closeness  of  report  finalisation  dates  for  the  GREAT  I  and  II 
laplenentatlon  Reports,  the  Public  Notice  %>111  cover  both  GREAT  I  and  GREAT  II. 


Sincerely, 


LTC,  Corps  of  Engineers 
Acting  District  Engineer 


Copy  Furnished: 

Mr.  Uwrence  F.  Cofflll 
Regional  Engineer 

Federal  Energy  Regulatory  Conslsslon 
31st  Floor,  Federal  Building 
230  South  Dearborn  Street 
Chicago,  Illinois  60604 
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